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Los Angeles, California oDECL * : 


CLASS CHANGED TO: TS S C 
Gentlemen: NEXT REVIEW DATE: - LOL. 
AUTH: WA 70.2 


‘E- 4 SHY - O19956 
1. This document constitutes nie ELeno! o ‘EG Contract 


Noe A-103 between the United States of America and Thompson Ramo 
Wooldridge Ince, Los Angeles, California, effective for the period 
1 July 1956 through 1 August 1960, 


2 Paragraph b of PART II ~ CONSIDERATION AND PAYMENT, as 
amended, is deleted and the following is substituted therefor 
effective 1 July 1960: 


"be There has been allotted for this contract the following 


amounts: 
Period Customer Amount Total 
1 July 1956 - 30 June 1957 No. 1 
NOs 2 
1 July 1957 = 30 June 1958 No. 1 
NOs 2 
1 July 1958 = 30 June 1959 No. 1 
1 July 1959 ~ 30 June 1960 No. 1 
1 July 1960 —- 1 Aug. 1960 Noe 1 


Unexpended funds remaining at the end of a period are not authorized 
for use in a subsequent period. The total amount payable to the 
Contractor for a period under this contract shall not exceed the 
amount available for a specified period without written authorization 
from the Contracting Officer. The Contractor shall notify the 
Contracting Officer when 85% of the total allocated funds for a period 
have been expended and shall indicate the amount, if any, of additional 
funds which may be required," 


3e The above results in a net decrease in contract price of 
BE «82.1 other terms, considerations and requirements of the 
contract, as amended, remain unchanged. 
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4, Please indicate your receipt of this Amendment Noe 9 to 
Contract No. A-103 and your acceptance thereof by executing the 
original and two copies hereof, Return the fully executed original 
and one copy to the undersigned and retain the remaining copy for 
your files, 


Very truly yours, 


Contracting Officer 


ACKNOWLEDGED AND ACCEPTED 
THOMPSON RAMO WOOLDRIDGE INC. 
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fo fe Le SO PQ Contract No. A103 
Amendment No. 9 


Thompson Ramo Wooldridge Inc. 
Los Angeles, California 
Gentlemen: 

1. Reference is made to Contract No. A-103 between the United 
States of America and Thompson Ramo Wooldridge Inc., Los Angeles, 
Californie, effective for the period 1 July 1956 through 30 June 1960. 

2. Pursuant to paragraph b of PART IITI- PERIOD OF PERFORMANCE 
of the Schedule, as amended, the period of performance is hereby 


nce extended to cover the period 1 July 1960 through August 1960. 


3. Paragraph b of PART II - CONSIDERATION (D PAYMENT, as 
amended, is deleted and the following is substituted therefor: 


‘bh, There has been allotted for this contract the following 


aniounts : 
Period Customer Amount Total 
25X1A 
1 July 1956 = 30 June 1957 No. l 
No. 2 
1 July 1957 - 30 June 1958 No. 1 
No. 2 
1 July 1958 - 30 June 1959 No. 1 
_ 1 duly 1959 - 30,June 1960 No. 1 
1 July 1960 _ dfn. 1960 No. 1 


Unexpended funds remaining at the end of a period are not authorized 
for use in a subsequent period. The total amount payable to the 
Contractor for a period under this contract shall not exceed the 

amount available for a specified period without written authorization 
from the Contracting Officer. The Contractor shall notify the 
Contracting Officer when 85% of the total allocated funds for a period 
have been expended and shall indicate the amount, if any, of additional 
funds which may be required." 


h. PART II - CONSIDERATION AND PAYMENT of the Schedule, oS 
amended, is further amended to include the following: 


pa: 


38 ‘2/ 


29X1A 


25X1A 


25X1A 
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a. Under subparagraph (1), "Overseas Service Rates", add 
the following new subparagraph (g): 


x 


"(g) Period 1 July 1960 through $1 August 1960; 


Engineer fiateat 

Engineer (Replacement of New 
Assigament) 

Senior Field Technician 

Field Technician 


b. Under subparagraph (2), "Man-day Rate to be paid for 
unused Local Leave", add the following new subparagraph (g): 


"(g) Period 1 July 1960 through $1 August 1960: 


Engineer Sepa 
Engineer (Replacement) 
Senior Field Technician 
Field Technician 


5. All other terms, considerations and requirements of the 
contract, as amended, remain unchanged. 


6. Please indicate your receipt of this Amendment No. 9 to 
Contract No. A-103 and your acceptance thereof by executing the 
original and two copies hereof. Return the fully executed original 
and one copy to the undersigned and retain the remaining copy for 
your Piles. 


Contracting Officer 


ACKNOWLEDGED AND ACCEPTED 
THOMPSON RAMO WOOLDRIDGE INC. 


TITLE Director of Contracts 


DATE 6 September 1960 


ryt 
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Gentlemen: 
mer 1, Reference is made to Contract No, A-103 between the parties 


hereto which covers the period 1 July 1956 through 30 June 1960. 


2. PART II of the Schedule, "CONSIDERATION AND PAYMENT", as 
amended, is further amended to include the following: 


a, Under subparagraph (1) "Overseas Service Rates" add 
the following new subparagraph (f)s 


wv 
95X41 A (f) Period 1 July 1959 through 30 June 1960 


be Under subparagraph (2) "Man-day Rate to be Paid for 
Unused Local Leave" add the following new subparagraph (f): 


25X1A "(f) Period 1 July 1959 through 30 June 1960 


Technician as 


3. Paragraph b of PART II — CONSIDERATION AND PAYMENT, as 
amended, is deleted and the following is substituted therefor: 


"b, There has been allotted for this contract the following 


amounts: 

Period Customer Amount Total 

25X1A 1 Jul 1956 - 30 Jun 1957 No. 1 

No, 2 

1 Jul 1957 - 30 Jun 1958 No. 1 

No. 2 

1 Jul 1958 - 30 Jun 1959 No. 1 

1 Jul 1959 - 30 Jum 1960 ae | 
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Unexpended funds remaining at the end of a period are not authorized 
for use in & subsequent period. The total amount payable to the 
Contractor for a period under this contract shall not exceed the 

amount available for a specified period without written authorization 
from the Contracting Officer. The Contractor shall notify the 
Contracting Officer when 85% of the total allocated funds for a period 
have been expended and shall indicate the amount, if any, of additional 
funds which may be required." 


4e The above results in a net increase of BE «or the 
period 1 July 1959 - 30 June 1960 for a new contract total of 
All other terms, conditions and requirements of Contract No, A-1023, as 
amended, remain unchanged. 


5, Please indicate your receipt of this Amendment No, 8 to 
Contract No, A-103 and your acceptance thereof by executing the 
original and two copies of this Amendment. Return the fully executed 


original and one copy to the undersigned and retain the remaining 
copy for your files, 


Very truly yours, 


Contracting Officer 


ACKNOWLEDGED AND ACCEPTED 
THO. GE_ INC 


BY 


TITLE_|_ Bi ts 


DATE 12 February 1960 


Approved For Release 2002/01/03 : cl&-RDP81B00878R000800020015-1 


25X1A 


25X1A 


Approved For Release 2002/01/03 : CIA-RDP81B00878R000800020015-1 


Re Si 
re 


glace 


DPD-4981=59 


Contract No, A-103 
Amendment No, 7 
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Los Angeles 45, California JUL 24 jako 


Gentlemen: 


1. Reference is made to Contract No, A~103 between the United 
States of America and Thompson Ramo Wooldridge Inc., Los Angeles, 
California, effective for the period 1 July 1956 through 30 June 1960, 


2. Pursuant to the provisions of PART III(b) entitled, 
"OPTION TO EXTEND SERVICES AT PROVISIONAL RATES", the rates appearing 
in Part IT of the Schedule, "CONSIDERATION AND PAYMENT" in subparagraphs 
(1)(e) and (2)(e) as provisional rates for the period 1 July 1958 = 
30 June 1959 are now fixed rates for that period and the word 
"(Provisional)" appearing in the subparagraphs is deleted. 


36 All other terms, conditions and requirements of Contract 
No, A-103, as amended, remain unchanged. 


4. Please indicate your receipt of this Amendment No. 7 to 
Contract No, A-103 and your acceptance thereof by executing the 
original and two copies of this Amendment. Return the fully executed 
original and one copy to the undersigned and retain the remaining 
eopy for your files, 


Very truly yours, 


ACKNOWLEDGED AND ACCEPTED 
THOMPSON RAMO WOOLDRIDGE INC, 


TTT irector, Contract Administration 
een eee erent ee) 


DATE 17 August 1959 
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Contract No, A-103 
Amendment No. 6 


Thompson Ramo Wooldridge Inc. 
Los Angeles 45, California QIN 2g isd 


Gentlemen: 


1. Reference is made to Contract No. A-103 between the United 
States of America and Thompson Ramo Wooldridge Inc., Los Angeles, 
California, effective for the period 1 July 1956 through 30 June 1959. 


2. Pursuant to paragraph b of PART III ~ PERIOD OF PERFORMANCE 
of the Schedule, as amended, the period of performance is hereby 
extended for the period 1 July 1959 through 30 June 1960. 


~~ 
3. In view of the foregoing, the contract, as amended, is hereby 
further amended as follows: 
a. Delete paragraph b of PART Il ~ CONSIDERATION AND 
PAYMENT, as amended, and substitute therefor the following: 
th, There has been allotted for this contract the following 
amounts 3 
Period Customer Amount Total 
25X1A 
1 Jul 1956 ~ 30 Jun 1957 No, 1 
No. 2 
1 Jul 1957 - 30 Jum 1958 No. 1 
‘ Noe 2 
1 Jul 1958 = 30 Jun 1959 Noe 1 
1 Jul 1959 - 30 Jun 1960 No. 1 


*Contingent upon the availability of funds for this purpose during the 
Government's Fiscal Year 1960, This amount covers the period from 
1 July 1959 = 31 December 1959. 


Unexpended funds remaining at the end of a period are not authorized for 
use in a subsequent period, The total amount payable to the Contractor 
for a period under this contract shall not exceed the amount available 
for a specified period without written authorization from the Contracting 
Officer. The Contractor shall notify the Contracting Officer when 85% 

of the total allocated funds for a period have been expended and shall 
indicate ‘the amount, if any, of additional, funds wn bye be required." 
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4. All other terms, requirements and conditions of Contract 
No, A-103, as amended, remain unchanged. 


5, Please indicate your receipt of this Amendment No. 6 to 
Contract No. A-103 and your acceptance thereof by executing the orig- 
inal and two copies of this Amendment, Return the fully executed 
original and one copy to the undersigned and retain the remaining 
copy for your files. 


25X1A Very truly yours, 


Contracting 


ACKNOWLEDGED AND ACCEPTED 
THOMPSON RAMO WOOLDRIDGE INC. 


25X1A 


BY, 


TITLE Vice President 


DATE. July 21,1959 


2 
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Thompson Ramo Wooldridge Inc, 


Los Angeles, Cglifornia 


Gentlemens z 
1. Reference is made to Contract N.. A-103 between the parties 
hereto which covers the period 1 July 1996 through 30 June 1959, 


2. Pursuant to the provisions of PART III(b) entitled, 
“OPTION TO EXTEND SERVICES AT PROVISIONAL RATES", Part II of the 
3 Schedule, "CONSIDERATION AND PAYMENT", is amended to include the 
following subparagraphs: 


a. Under subparagraph (1) "Overseas Service Rates" add 
the following new subparagraph (e): 


"(e) Period 1 July 1958 - 30 June 1959 (Provisional) 


ae Engineer 
Technician 
Field Engineering 
Supervisors and 
Research and De~ 
velopment MTS 
25X1A be Under Subparagraph (2) "Man-day rate to be paid for 
| unused local leave" add the following new subparagraph (e): 
"(e) Period 1 July 1958 ~ 30 June 1959 (Provisional) 
/- A-/0 3% Engineer 
Qi Cesta te4 Technician 
9. Geewt te. Field Engineering 
iy ad Supervisors and 
hae Research and De~ 
Sr Obeterwee velopment MTS 
3. All other terms, conditions and requirements, including the 
consideration, of Contract No. A-103 remain unchanged. 
4. Please indicate your receipt of this Amendment No. § to 
Contract N,. A-103 and your acceptance thereof by executing the original 
and two copies of this Amendment. Return the fully executed original and 
25X1A one copy to the undersigned and retain the remaining copy for your files. 
ACKNOWLEDGED AND ACCEPTED 
25X1A THOMPSON _RAMO_ WOOLD 


Ap 1/03: ClA-F 
BY 


TITLE Vice esDATE May 4, 1959 
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AGREEMENT 


THIS AGREEMENT entered into as of December 9, 1958, by and between 
THE RAMO-WOOLDRIDGE CORPORATION, a Delaware corporation with its principal 
offices in the City of Los Angeles, California, duly merged on October 31, 
1958, imto THOMPSON PRODUCTS INC., an Ohio corporation, hereinafter 
referred to as "Transferor"); THOMPSON PRODUCTS INC., a corporation duly 
organized and existing under the laws of the State of Ohio, with its 
principal office in the City of Euclid, Ohio (hereinafter referred to as 
"Transferee") and the UNITED STATES OF AMERICA (hereinafter referred to 
as the "Government"). 


WITNESSETH: 


WHEREAS, the Government, represented by the Contracting Officer, 
has entered into certain contracts with the Transferor (namely: 
Contracts Nos, A-101, A-102, A-1C3, MM-104, M-4-501 and Ml-CT-699) 
and the term "the contracts" as hereinafter used means the above 
contracts, and al] other contracts, including amendments and change 
orders thereto, heretofore made between the Government, represented by 
the Contracting Officer, and the Transferor (whether or not performance 
and payment have been completed and releases executed, if the Govern- 
ment or the Transferor has any remaining rights, duties, or obligations 
thereunder), and. including amendments and change orders thereto here- 
after made between the Government and the Transferee; 


WHEREAS, as of October 31, 1958, the Transferor assigned, conveyed 


‘and transferred to the Transferee all the assets of the Transferor by 


virtue of the transfer agreement between the Transferor and the Trans- 
feree; 


WHEREAS, the Transferee, by virtue of said assignment, conveyance 
and transfer, has acquired all the assets of the Transferor; 


WHEREAS, by virtue of said assignment, conveyance and transfer, 
the Transferee has assumed all the duties, obligations and liabilities 
of the Transferor under the Contracts; 


WHEREAS, the Transferee is in a position fully to perform the 
Contracts, and such duties and obligations as may exist under the 
Contracts; 


WHERFAS, it is consistent with the Government's interest to 
recognize the Transferee as the successor party to the Contracts; 


WHEREAS, there has been filed with the Government evidence of 
said assignment, conveyance or transfer in the form of a certified copy 
of the list the documents required by ASPR 16-505.2(c); 


WHEREAS, there has been filed with the Government a certificate 
dated October 31, 1958, signed by the Vice President of THOMPSON RAMO 
WOOLDRIDGE INC., to the effect that the RAMO-WOOLDRIDGE CORPORATION has 
been merged into THOMPSON PRODUCTS INC. and that the Corporate name of 
THOMPSON PRODUCTS, INC. has been changed to THOMPSON RAMO WOOLDRIDGE 
INC. on October 31, 1958, and that duly ex cuted copies of the Merger 
Agreement have been filed with the Secretaries of State of Ohio and 
Delaware on the 3lst day of October 1958. 


NOW THEREFORE, in consideration of the premises, the parties 
hereto agree as follows: 


1, The Transferor hereby confirms said assignment, conveyance 
and transfer to the Transferee, and does hereby release and discharge 
the Government from, and does hereby waive, any and all claims, demands, 
and rights against the Government which it now has or may hereafter 
have in connection with the Contracts. 


2 The Transferee hereby assumes, agrees to be bound by, and 
undertakes to perform each and every one of the terms, covenants, and 
conditions contained in the Contracts. The Transferee further assumes 
all obligations and liabilities of, and all claims and demands against, 
the Transferor under the Contracts, in all respects as if the Transferee 


were the original party to the Contracts. 
Approved For Release “ee 
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3. The Transferee hereby ratifies and confirms all actions 
heretofore taken by the Transferor with respect to the Contracts with 
the same force and effect as if the action had been taken by the 
Transferee. 


4. The Government hereby recognizes the Transferee as the 
Transferor's successor in interest in and to the Contracts. The 
Transferee hereby becomes entitled to all right, title, and interest 
ef the Transferor in and to the Contracts in all respects as if the 
Transferee were the original party to the Contracts. The term 
"Contractor" as used in the Contracts shall be deemed to refer to the 
Transferee rather than to the Transferor. 


de Except as expressly provided herein, nothing in this 
Agreement shall be construed as a waiver of any rights of the Govern- 
ment against the Transferor,. 


6. Notwithstanding the foregoing provisions, all payments and 
reimbursements heretofore made by the Government to the Transferor 
and all other action heretofore taken by the Government, pursuant to 
its obligations under any of the Contracts, shall be deemed to have 
discharged pro tanto the Government's obligations under the Contracts. 
All payments and reimbursements made by the Government after the date 
of this Agreement in the name of or to the Transferor shall have the 
same force and effect as if made to said Transferee and shall consti- 
tute a complete discharge of the Government's obligations under the 


Contracts to the extent of the amounts so paid or reimbursed. 


7. The Transferor and the Transferee hereby agree that no 
claim for payment by or reimbursement from the Government shall be 
made by either of them with respect to any costs, increased taxes or 
other expenses arising out of or attributable to (1) said assignment, 
conveyance and transfer, or (11) this Agreement, other than those 
which the Government would have been obligated to pay or reimburse 
under the terms of the Contracts in effect prior to the execution of 
this Agreement. 


8, The Transferor hereby guarantees payment of all liabilities 
and the performance of all obligations which the Transferee (i) assumes 
under this Agreement, or (ii) may hereafter undertake under the 
Contracts as they may hereafter be amended or modified; and the 


Fransferor hereby waives notice of and consent to any such amendment 


2 


29X1A 


29X1A 


or modification, 


9. Except as herein modified, the Contracts shall remain in 
full force and effect. 


IN WITNESS WHEREOF, each of the parties hereto has executed thig 
Agreement as of the day and year first above written. 


UNITED STATES OF AMERICA 


TITLE ___Contrecting Officer 


(Corporate Seal) THE RAMO-WOOLDRIDGE CORPORATION 


py_ qi 


TITLE 


SX1A 


(Corporate Seal) RAMO-WOOLDRIDGE a Division ef 
THOMPSON RAMO WOOLDRIDGE INC, 


WS 


2 
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CERTIFICATE 


i, , certify that I am the 


Secretary of THE RAMO-WOOLDRIDGE CORPORATION, named above; that 


» who signed this Agreement 


on behalf of said corporation, was then of 


said corporation; and that this Agreement was duly signed for and 
in behalf of said corporation by authority of its governing body 
and is within the scope of its corporate powers. 


Witness my hand and seal of said corporation this day 


of ees, : 1958. 


ayy | 
(Corporate Seal) 


CERTIFICATE 


i, » certify that I am the 


Secretary of THOMPSON RAMO WOOLDRIDGE INC., named above; that 


» Who signed this Agreement 


on behalf of said corporation, was then of 


said corporation; and that this Agreement was duly signed for and 
in behalf of said corporation by authority of its governing body 
and within the scope of its corporate powers, 


Witness my hand and the seal of said corporation this day 


of a r 1958. 


ag 


(Corporate Seal) 
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Gentlemen: 


1. Reference is made to Contract No, A~103 between the 
United States of America and the Ramo-Wooldridge Corporation, 
Los Angeles, California, effective for the period 1 July 1956 
through 30 June 1959. 


2e The Contract, as amended, is hereby further amended as 
follows. In PART II — CONSIDERATION AND PAYMENT of the Schedule, 
peragraphe e., entitled "Vacation Leave" is deleted in its 
entirety and the following substituted therefor: 

¥ ae 2) 
"e. Vacation Leave: contract technical services 

employee shall be granted three. 3) calender weeks leave in the 
United States for each 12 months overseas, In the event of 
employment for less than twelve months, or a few months extension 
of the aforementioned period the Contractor shall earn vacation 
leave at the rate of 1.75 days for each full month of service. 
An employee will not normally be eligible for vacation leave 
until completion of twelve months service overseas, Thereafter, 
vacation leave will be granted subject to operational requirements Xa bie ) 
at the discretion of the Team Supervisor or other person designated , . | 
by the Contractor and with the approval of the Commanding Officer, ake a 
Reimbursement will be made at the applicable Overseas Service rate -)% ") +? 
specified in Part II(a)(1) hereof, while the employee is on the 
vacation leave provided above, Vacation leave may be taken over= 
seas rather than in the United States if so requested by the 
Technical Service employee and if mutually agreeable to the Govern- 
ment and the Contractor,” 


y 


3- All other terms, conditions and requirements of Contract 
No, A-103 remain unchanged, 


4e Please indicate your receipt of this Amendment No. 4 to 
Contract No, A-103 and your acceptance thereof by executing the 
original and two copies of this Amendment. Return the fully 
executed original and one copy to the undersigned and retain the 
remaining copy for your files, 


Very truly yours 


ACKNOWLEDGED AND ACCEPTED 
THE RAMO-WOOLDRIDGE CORPORATION 


Contracting Officer 
BY_A {01/03 : CIA-RDP818300878R000800020015-1 


decd 
TITLE Vice Pres. DATE October 31, 1958 
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Contract No, A-103 
Amendment No. 3 


The Ramo-Wooldridge Corporation 
Los Angeles 45, California 


Gentlemen: 


1. Reference is made to Contract No, A-103 between the 
United States of America and the Ramo-Wooldridge Corporation, 
Los Angeles, Calif., effective for the period 1 July 1956 
through 30 June 1958. 


ad 2e Pursuant to paragraph b of PART III — PERIOD OF 
PERFORMANCE of the Schedule, the period of performance is hereby 
extended for the period 1 July 1958 through 30 June 1959. 


3 In view of the foregoing, the contract, as amended, is 
hereby further amended as follows: 


a, Delete paragraph b of PART II — CONSIDERATION AND 
PAYMENT and substitute therefor the followings 


"ea, Amount A a. Contract: There has been 
allotted for this contract the following amounts: 
scale Period, Customer Amount Total 
1 Jul 1956 - 30 Jun 1957 No. 1 
No. 2 
1 Jui 1957 - 30 Jun 1958 No. 1 
No. 2 
1 Jul 1958 = 30 Jun 1959 No. 1 


GRAND TOTAL 


Unexpended funds remaining at the end of a period are not authorized 
for use in a subsequent period. The total amount payable to the 
Contractor for a period under this contract shall not exceed the 
amount available for a specified period without written authorization 
from the Contracting Officer. The Contractor shall notify the 
Contracting Officer when 85% of the total allocated funds for a period 
have been expended and shall indicate the amount, if any, of additional 


funds which may be required," 
ee Hy ———. 


ae 
2 
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be Paragraph 4 (a) entitled "PAYMENTS" of the General 
Provisions is amended to include the following: 


"Contractor will (1) maintain and bill separately the 
costs applicable to Customer No. 2 and (2), will cite on 
each invoice, in addition to other pertinent data, cost 
symbol No. 1100 for all costs generated between 1 July 1957 
and 30 June 1958, Invoices submitted by the Contractor 
shall also indicate (1) the period involved, and (2) total 
funds allotted for said period less total of all previcus 
billings thereby showing the balance available for 
expenditure in that period. Under this amount set forth 
the amount of the current cleim. The invoice submitted 
for the final claim for a period should have indicated 
thereon the words "Final Claim" and also show the 
unexpended balance, Services rendered should be billed 
against the period in which same were performed even 

id though services may be invoiced for in a subsequent period. 
Amounts withheld for payment to an employee at a later date 
should be billed on an accrual basis. In the event payment 

25X1A to the employee is not xia i the due date a check 
should be issued and submitted to the 
Contracting Officer wath a statement indicating the period(s) 
affected." 


4. All other terms, conditions and requirements of Contract 
No. A-103 remain unchanged. 


5. Please indicate your receipt of this Amendment No, 3 to 
Contract No, A-103 and your acceptance thereof by executing the 
original and two copies of this Amendment. Return the fully 
executed original and one copy to the undersigned and retain the 
remaining copy for your files, 


Very trul 


295X1A 


Contracting Officer 


25X1A 
ACKNOWLEDGED AND ACCEPTED 
THE RAMO-WOCLDRIDGE CORPORATION 


TITLE President 
DATE October 2, 1958 
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22 April 1958 


Contract No, A-103 
Amendment No, 2 


The Ramo-Wooldridge Corporation 
Los Angeles 45, California 


Gentlemen: 
1. Reference is mede to Contract No, A~103 between the 


parties hereto which covers the period 1 July 1956 through 
30 June 1958, 


2. Pursuant to the provisions of PART III(b) entitled 
“OPIION TO EXTEND SERVICES AT PROVISIONAL RATES", Part II of 
the Schedule "CONSIDERATION AND PAYMENT", is amended to add the 
following subparagraphs: 
a. Under subparagraph (1) "Overseas Service Rates add 
the following new subparagraph (d): 
"(d) Period - 1 January 1958 - 30 June 1958 
25X1A 
Engineer 
Technician 
Field Engineering 
Supervisors and 
Research and De- 
velopment MIS 
b. Under subparagraph (2) "Man-day rate to be paid for 
unused local leave" add the following new subparagraph (d): 
"(d) Period - 1 January 1958 - 30 June 1958 
25X1A Engineer 
Technician 


Field Engineering 
Supervisors and 
Research and De= 
velopment MTS 


3 All other terms, conditions and requirements of Contract 
No, A~103 remain unchanged. 
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4. Please indicate your receipt of this Amendment No. 2 to 
Contract No, A-103 and your acceptance thereof, by executing the 
original and two copies of this Amendment, Return the fully 
executed original and one copy of this Amendment to the undersigned 
and retain the remaining copy for your files, 


25X1A Very truly yours, 


Contracting Officer 


ACKNOWLEDGED AND ACCEPTED 
THE RAMO-WOOLDRIDGE CORPORATION 


25X1A 
Title President 
Date May 16, 1958 
<a 
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Contract No. A-103 
Amendment No. 1 


“JAN 28 1958 


The Remo-Wooldridge Corporation 
Los Angeles 45, California 


Gentlemen: 


1. Reference is made to Contract No. A-103 between the 
parties hereto which covers the period 1 July 1956 through 31 
December 1957. 


aoe 2. Pursuant to the provisions of PART III(b) entitled 
CPTION TO EXTEND SERVICES AT PROVISIONAL RATES, the Government 
hereby elects to extend this contract for the period 1 January 
1958 through 30 June 1958. 


3. In view of the foregoing, the Schedule of the contract 
is hereby amended as follows: 


A. PART I - SERVICES TO BE FURNISHED 


Delete a. General: thereunder, and substitute the 
following: 


"a. General: The Contractor shall, during the 
‘. period set forth in Part III of the Schedule, 
Barg . A-/05 furnish and supply to the Government all field 
len: engineering, and technical representatives labor 


ical B * sae necessary for the field support and evaluation 

3- spar coats of special electronic Systems One, Two, Three, 

~ 1 i Paeaer, Four, and Three-Channel and Fourteen-Channel Data 
s-_ @ yA peal caicae! Reduction Equipment. This field engineering shall 


be in support of overseas operations. The estimated 
services shall include, but will not be limited to, 
the following: 


CUSTOMER NO. 1 


25X1A Man Months 
System Type Service Period Overseas 
1 & 3 Engineer & MTS 1 July - 31 Dec. 56 
Engineer & MTS 1 Jan. = 30 Jun. 57 
Engineer & MTS 1 Jan. - 30 Jun. 58 
¥S Engineer 1 July - 30 Dec. 57 
pie a ~~~ Rechnicians 1 July - 31 Dec. 
ae 1 Jan. - 30 Jun. 
1 July - 31 Dec. 


81B00878R0008000200 


Approved For Release 2002/01/03 eGlA; 


| pny 


Approved For Release 20020 ERE Pa Drs 10087 8R000800020015-1 
chneees 1:\ 


Man Months 
oBXIA System e Service Period Overseas 
k Engineer & MIS 1 July - 31 Dec.56 
Engineer & MTS 1 Jan. - 30 Jun. 57 
Engineer 1 July - 31 Dec. 57 
Engineer 1 Jan. = 30 Jun. 58 
Technicians 1 July - 31 Dec. 56 
1 Jan. - 30 Jun. 57 
1 July - 31 Dec. 57 
1 Jan. - 30 Jun. 58 
2 Services charged cover all work performed on this 
System prior to 1 April 1957. Subsequent charges 
are to be assessed against Customer No. 2. 
25X1A 
CUSTOMER NO. 2 
— Man Months 
System Type Service Period Overseas 
2 Engineer 1 July - 31 Dec. 57 
Technicians 1 July - 31 Dec. 57 
1 Jan. i, 30 Jun. 58 
B. PART IIb. - CONSIDERATION AND PAYMENT 
The first sentence is deleted and the following substituted 
in lieu thereof: 
25X1A "paRD? IIb. of the Schedule amount allocated to 
contract: There has been allocated for this 
25X1A contract the total amount of for Customer 
No. 1 and MMMM for Customer No. 2 for the period 
25X1A 1 July 1956 through 30 June 1957 na I © or 
O5X1A Customer No. 1 and QJ for Customer No. 2 for 
the period 1 July 1957 through 30 June 1958. Con- 
tractor will (1) maintain and bill separately the 
costs applicable to Customer No. 2 and (2), will 
cite on each invoice, in addition to other pertinent 
data, cost symbol No. 1100 for all costs generated 
between 1 July 1957 and 30 June 1958." 
25X1A 


Cc. Chan he amount appeari on the face of the contract 
from a 


4. All other terms and conditions of Contract No. A-103 remain unchanged. 
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5. Please indicate your receipt of this Amendment No. 1 
to the contract and your acceptance thereof by executing the 
original and 2 copies of this Amendment. Return the original 
and 1 copy thereof to the undersigned and retain the remaining 
copy for your files. 


Very truly yours, 


25X1A THE UNITED STATES OF AMERICA 


es, ACKNOWLEDGED AND ACCEPTED 


THE RAMO-WOOLDRIDGE CORPORATION 


29X1A 
BY. 


TITLE_ President 


DATE 5 March 1958 


- 3- 
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CONVRACT FCP: CONTHAOT WORK. | AMATI: ae 25X1A 
{3ae Senedul: } 


“ae 
eke 


Meal. Involesas t:: Performance Pertoé: ‘ 
Thru 31 Decerber 1957 


eine anita 
at * 4 
AGiai inietvative Date: 


ear te oe ng 


This contrect saute, cy and bctween the United States of America, 
hereinafter cal toveru.cut, represented by the Contracting offiesr 
executiar “his contract, and the: aboveesaree Contractor which is a Cur oration, 
tosucporaten it che tate . Telaware , hercinafter called the Contractor, 


a 


thet the Contractor shall Purnish the aeccssary per- 
pertorn a2) tac servieas set forth in the attached schedule 


4 


cho .ur the consideration stated therein.’ 


cunnel aac 


tac 


cued hereon¢ 


Tre etshta toi satiang of toe parties to this ecntract chall be subject 
> AL by the atvashed 3ehodule and Jeneral Provialous, which toxether 
os 


oJ 
with this sisnatere pay: and the accompanying certificate teh esd tois Can- 
eeact wu. §e205. Ta tre ovent of any isconsiatency aoe the tohedul+s saad 
the herald Proovigieas, the schedule snail central. 


mee 3 a too pertios hevats Fave oxecuted this contract as of 


29X1A 


DOCUMENT NO. 
NO CHANGE tN CLASS. 
( DECLASSIFIED 


CLASS. CHANGED TO: TS S$ C 

NEXT REVIEW DATE: * SS ZO 
AUTH: HR 70-2 

DATEJAVO4Y Reviewer: 010956 _ 


SECRET 
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PART I - SERVICE TO ET FUPN 


a, Generel: The Contractor shall, during the period set forth in 
Part ITI of the schedule, furrish and suppiy to the Government all ficld 
engineering, and technical representativas later necessary for the field | 
support and «vaivation of special electronic Systems Une, Two, Three, Four, 
and Three-Channel and Fourteen-Channel] Dats Reduction Equipment. Tnis field 
engineering shal] be in suppor of overseas cperations, The estimated 
services shal] include, but. wild net be lirited to, the following: 


CUSTOMER NC, J 


Man Months 
os vie Se a . £ae | 

System Troe Service Perio? e 3 O5XAA 
1&3 Engineer & MTS 1 July - 31 Dec. 56 
-. Engineer & MUS 1 Jen, = 30 Jun. 27 
Enclneer 1 July - 30 Dec. *? 
Technicians 1 duly - 31 Dee. 56 
1 Jan, - 3C Jun. $7 
1 Jviy - 24 Dec. 57 
4 Engineer & MTS 1 July ~ 31 Dec. 56 
Engineer & MTS 1 Jan, - 3C Jun. 57 
Engineer 1 July - 31 Dec, £7 
Technicians 1 July ~ 22 Dec. 56 
1 Jan, - 3C Jun. 597 
1 dvly ~ 32 Dec, 57 

Zz Services charred cover all work performed on this System crior 


to Ll April 1957. Sutsequent charges are to be assessed aguinst 
Customer No, 2, 


CVaoTCMER NC, 2 


Services te be rendered cover any work performed fer this 
customer after 1 April 1957 (particularly, System II). It 
further includes charges for work performed during Fiscal 1958 
until a separate ccntract is negetiated with ancther activity. 
Contractor to furnish a statement of. dollars expended te 30 
June 1957 for this customer and from 1 July 1957 until another 
contract is negotiated, 


% Ag f Persennel: The assignment of technical represen= 


tatives will be substantiated by the executien of an Agreement of Employment 
which shall designate the effect ive date of seid assizmment. The basic form 
of the Agreement of Employment shall be mutually agreeable to the Government 
and the Contractor. 
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. Transportetion: Transportation provisions are set forth in 
clause 21(a) ef the General Provisions 


d. Supervistor: Contract technical services personnel shell] at 
oll times be recognized as employees of the Contractor and under his 
administrative contrel, However, the Contractor anc contracter persenne) 
shali, in the performance of services hereunder, be guided by anc comply 
with the directions ind requirements of the Profect Base Commander or his 
authorized reprasentative, under whose authority seid services shel] be 
performed ina satisfectory manner, 


e. Reports: Contractor personnel shal} keep the Contractor 
fully informed as to maintenance protlems by suitable internal reports, 
Upon request of the Contracting Officer the Contractur will furnish 
summery reports regurding maintenance prebiems to such person(s) as are 
designated by the Contrscting Officer. 

f. Priv gi. Assigned contract technical services personnel 7 
will be given certain privileges to the extent authorized other individued 
assigned to a Project Ease including but net linited te the following: 


{1} Necessary medical and dental eare for the Contractor's 
personnel at no cherge to the Contractor in the event 
that commercial medical or dental facilities are net ‘ 


avallatie to the Contractor's personne], a 


(2) The Scvernment will supply to the Centrector's personnel 
performing serviees under this contract suitatle quarters 
and rations during the time they are reguired to remain 
or duty at no coat to the Contractor or-the Ccntractor's 
personne), In the event suitable Government guarters 
and rations are not furnished, Contractor's personre] 
will be paid a réasonatle per *aiem allowance directly hy 
the Gevernment, When appreved by the Contracting Officer, 
Contractor furnished per diem plus applicatle G&A shall be 
reimbursed by the Goverrment, Applicable G&A shal) be that 
G&A used in the man-month rate for that period, 


(3) Provisions concerning ee: local, sick and emergency 
leave are set forth in Part II of the Schedule. 


Pp. Replacement of Personnel: The Contractor shall furrish 
Ngee contract technical servic:s erjloyee, as sutually ugreed upon pehieen: the 
parties hereto, juring the vacation or emergency leuve perdod ae the 


SECRET 
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regularly assizned orpleyae if requested by the Governmern+, or if the 
regularly assigned employes becomes incapacitated, dies or otherwise is 
unatle to complete perfermance hereunder, Replacement. personnel shal} 
be reimtursed at the applicable rate as set forth in Part II, 


PAPT Ti = C¢ 


TION AND 


a. Contract Price: The Government shall pay the Ccntractor, in 
accordance with Clause 4 of the General Provisions upon satisfactory per- 
formance of this centract, and upon the surmission of cvronerly certitied 
invoices or vouchers therefor, us full payment fer the services to be 
supplied ty the Contractor hersinder, ae follows: 


(1) Overgeas Service Rates 
(a) Period - i duly - 21 December 1956 


Type Service Ps te /Man 7onth 


Engineer 
Technician 


(hb) Period ~ 1 January - % 
Eneincest 
Techni¢ian 
Field Engineering 

Superylsers and 
Recestsh and De- 
veloument MTS 


(c} Period ~ i July - 31 December 1357 

25X1A She os 
Engineé> 

Technician 
Field Engineering 
Superyisere and 
Reasearch and De- 
velozment MTS. 


~n 
wr 
vs 


Man-dsy rate to ba peid for urused jocul leave: 
(a) Period ~ i July = 21 December 1956 


Tipe Servics Fate/Men Dey 
Engineer 

: + Technician 
25X1A (>) Period - 1 Janvery - 7) June 1957 


Engineer 
Techni¢ian 

Fieid Engineering 
Suvervisors or MTS 


(oe) Period - ] July ~ 22 Deeember 1957 


25X1A Enrineer 
Techui¢ian 
Field Engineering 
Supervisers or MTS 


29X1A 


ot 
Pas 7 
~~ 


Transportatiors 

heinbursement for the cost plus applicable G&A of 
approved transportation furnished by the Centraeter in 
accordance with the genera] provisions cf this ccrntract, 
The applicatie G&A shall be the Git used in computing ° 
the man-nonth rate for the reriodc,. 


-6.< 
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erentl Contract No. A-103 


25X1A od 


25X1A 
De 


be Amount A : There has been allotted for this 
contract the total amount of el the period 1 July 1956 through 30 
June 1957, and GY cor the period 1 July 1957 through 31 December 1957. 
If, at any time, the Contractor has reason to believe that by reason of the 
performances by it of this contract the amount due to it will exceed the sum 
allotted to this contract, it shall notify the Contracting Officer to that 
effect, Notwithstanding any other provision of this contract, the Contractor 
shall not be obligated to furnish any services pursuant to this contract if, 
in the best judgment of the Contractor, the cost of such services will exceed 
the amount then allotted to this contract, The Government shall not be obliga- 
ted to pay the Contractor under ba contract any amount in excess of the sum 
allotted. 


ce FErocesging of Invoices for Payments Invoices shall be submitted 
and processed for payment in accordance with Clause 4 of the General Provie 
sions and the procedure prescribed in document entitled "Assumptions and Un- 
derstandings Pertaining to Entitlements of Contracter's Personnel and the 
Method of Handling Financial Obligations of Such Employees at Forward Base of 
Operations." Said document is on file with the parties hereto and is incor- 
Se herein by Roterenres 


d, Tine Con BYTE seg: For payment purposes, 
the time spent in the ponformanan of parrice: noreundey: will be determined in 
“accordance with the provisions of Clause 20 of the General Provisions and the 
provisions of this Schedule. Employees will be subject to the same daily hours | 
ose . of dnty as the command to which they are assigned, However, if required, the 
Nw «employees will be mengert to any seven (7) days per eeeke a Cy. 
ay . none ae — a 


Th SeE aie ee ab’ contract technica? services employes sent 
be ested three oalender weeks leave in the United States for seach 12 
“months ‘overseas, In the event of employment for less than twelve months, or 

a few wonths extenaion of the aforementioned period the Contractor shall. are 
find tign lweve at the rate of 1,75 days for each full month of services [In 
the event of contract renewals or contracts with hew employees after i July. 
1957 the technical services empjeyee shal] be granted two (2) calendar weeks 
leave in the United States for sach 12 montha averseas,). An employes will mt 
normally ‘be eligible for yacation leave until completion of twelve months | e ore 
Service overseas, ‘Thereafter vaoation leave will he granted subject to eee es : 
operational requirements at the discretion of the Team Supervisor or other ea 
‘perion designated by the Contracter and with the appreval of .the ee es 

_ Officer, “In the event of employment for less than twelve months, ora few. 

months exthnsion of the aforamentioned period ‘the Contracter shall earn: 

cation leave at the rate of 1.167 days for each full month of service, 

‘Reimbursement will be made at the applicable Overseas Service rate spec fied! 

in Part Tl{a)(1) hereof, while the employee is on the vacation leave 

uated above, Vacation leave ms be n over than 
States if so requested by t Seonmioal pada i 


: mitoaliy agreeable to the’ Government and the Contragiers 


fo Sisk Leeves Each contract technical services expleyee ‘shall ‘be 
entitled to sick leave benefits in acoordance with the plan fer sick leave 
‘benefits as presently in effect for salaried employees of the Contractor or 
Inglaweod, California, Short term illnesses will be sdministered loaally 1h 
the field. In the event of a prolonged iLiness, the employee” should be. . 
replaced and returned to the U.S. 


a fe un $ Each cotttnes’ technical services cuplegee while” 

_omtside the continental limits of the United: States shall receive eight and_ 

 one-telf (®) days local Leave per month of employment. Such local leave : 
will be, grinted subject to operational requirements at the agle diseretion of in Pe 
the Team Superviser or other person designated b the Contractor, Umused  _ 
local leave shall acerue to 4 maximum of twenty (20) days during the 12 . 

- .penth term of employment. Unused lpcal leave remaining on completion of | 
" employment because the time could not be made available will be reimbursed — 
at. the e eppronesete. man sad rate aperifien 4 in Part Ti(a)(2). * 


oe oe cee eae ooo wae 
: ‘ Approved F For Release in spot ermceesemseents : 
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Contract No. A-103 


h. Emergency Leave: Bmergency leave not to exceed forty-five days 
may be granted if approved by the Contracting Officer. The company will be 
reimbursed by the Government for transportation in connection with emergency 
leave. No reimbursement will be made by the Government while the individual 
is on approved emergency leave. - 


an Sage el 5s pas EE nae nin Ra yeaah RT ay 


PART TIT = PenTOD oF PEPROSMANGS 
ee 


a. Period of Performance: The services of the contract technical 
seviices personnel called for under Fart I of this comtract shall be *irniched 
when and as required dvrins the nerioe 1 Suly 1956 through 31 Decakhber 
i957. 


b. Option To “extend Services at Provisionel Rates: The overtment 
is granted the right and option of renewing or cxtending this ecatraet for 
any additionai periods of time but not to exceed 30 June 1958. This option 
to extend the contract wlll he exercised vy a Change Créer to this contract. 
It is understood and azreed that the rates set Porth in Part TI of this cane 
vract shall be considered as interim provisicnal rates for payment purposes 
applicable to the period of extension pending the eompletion of the negotia-~ 
tion of sates which are to be mitually avreed upon for suéh extended period, 
Upon completicn of negotiations, the rates mutually agreed upon for the addi- 
ional period will be evidenced by an apprepriate Aunen@mert. Failure to 
agree upon rates shall be deemed to be a dispute concerning a question cf fact 

ae and shall. be dispesed of in accordance with the clause entitled "Disputes", 
Nothing contained herein shall be construed as incicating thet the previsional 
rates to be pald during the extension period are or are not fair and reasonable 
compensation ta the vontraetor for se-vices rendered. 


PART IV « WAIVSR of. 


nt wtp nanerates ine 


SEHUMEN'CS OF TSNERAL PROVISIONS 
es cede beans tated 


Notwithstanding the requirements of any of the jeneral Provisicna of this 

contract to the contrary, whensoever the Contraetor, in performance of the 

Work under this contract, shall find that the reqguirerents of any of the clauses 

of the ‘eneral Provisions are in conflict with seeurity instructions lasued 

to the Contractor ty the Contracting Officer or by his @uly authorized repre-~ 

sentative for security matters, the Comtractor shall call the attention of the 

Contracting Officer to such eon*lict and the Contracting Officer or his duly 

authorized representetive for security matters shall (i) modify or reseind 

such security requirements or (ii) the Contracting Officer shall iseue t> the 

Contractor a waiver of corpliance with the requirements of the Seneral Provi- 
+d sions conflicting with such security requiremects. Any walver cf compliance : 

with the General Provisions of this «cntract issued by the Contracting officer ae 

shall be in writins, exeept that the approval *y the Contracting Officer of 

any subcontcact issued hereunder ly the Contracter shail be deemed to consti+~ 

tute approval or waiver of any clauses of the General Provisions in conflict 

with the stipulations of such subcontract. 


N, 
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PART ¥ - SPECIAL SECURITY RESTRICTIONS 


The Contractor shall not reveal (4) the soseitte nature or any details 
of the work being performed hereunder or (11) aay information whatsoever. with 
respect to the department cf the Government sponsoring this contract and the 
work thereunder except as the Contractor is direoted or permitted to reveal 
such information by the Contracting Officer or by hia,dply authorized repre- 
sentative for security zatters, and notwithatanding 4 clause or section of 
this contract to the contrary, the Contractor shall Sot interpret any clause 
or section of this contract as requiring er permitting divulgence of euch 
information to any person, poblic or private, or to any officer or department 
of the Government without the express conaent of the ei eas cf£ficer or 
his duly authorized representative for oer BEL E ere 


“PART Vi - CAPTURE AND DETENTION 


Tn the event any Contractor personnel agsioned to duty under this cou- 
tract is found to be missing from his place of employment, whether or not 
such personnel then actually vas engaged in the eourse of his employment, 
under eLrewnstances supporting an inference that his absence was due to the 
action of a hostile force or the force of aky power not allied with the United 
States in a conmon military effort, er is known to have been. taken priser, 
hostage, or otherwise detained by a hostile force or the force of any power 
not allied with the United States in a tommon military effort, the time spent 
by such pergonnel during such detention (which shall be construed to include 
the period until such personnel is returned to his place of employment, or to 
the United States, or death in fact is cstablished ty a finding »y the Federal — 

Security Administrator (hereinafter referred to as "Administrator" ) or other — 
Federal body having jurida@ictiou or by other evidence satisfactory to the 
Contracting Officer, or death can legally be presimed to have occurred) ghall 
not be considered as time spent in the performance of services hereunder and 
the Government shall not be oblizated to make any payment on account of such 
persormmel except as provided in this paragraph. The Contractor is authorized 
to and shall enter into agreements with personnel hereunder to pay benefits 
to the extent nct otherwise paid to suéh personnel in the event of, aad during 
the time spent by such pergonnel duriag such detention, as construed above, 
which will equal the total wage due for such detention, as construed above, 
computed on the basis of wage rate being paid such persommiel] at the time of 
such detention. Claims for benefits shall be made under applicable law with 
the Administrator. In the event that the Contractor is obligated by agree- 
ments, authorized above, to pay and shall have paid benefits in an amamt not 
paid or payable by the Administrater om aecount of such detention of such 
yersomel, the Jovernment shall pay to the Contractor, in respect of such per~ 
gormel during the period of such detention, as eoustrued abeve, such amount 
which when added to the amount paid or to be paid in respect of such personnel 
by the Administrator, whether to the Comtractor or otherwise, will equal the 
total wage due for auch pericd of detention, as construed above, computed on 
the bazis of wage rate being paid euch personnel at the time of such detention. 
Subject to the availability of funds therefor, the oplizgation of the Govern 
ment to make paynernts provided for by this paragraph shall ccontinue in effect 
during the period of such detention, as construed sbove, and shall survive 
the eaxlier expiration or termination of this contract. 


~9Q- 
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PART VII - LETTER CONTRACT SUPERSEDED 


This is the Definitive Contract contemplated by the Letter Contract 
issued by the Govermment to the Contractor under date of 1 July 1956 and 
supersedes said Letter Contract. Work performed and payments made under 
said Letter Contract shall be deemed to be-work performed and payments 
made ywnder this Definitive Contract. The date of the Letter Comtract 
shall govern fer the determination of the priority status of this Defini- 
tive Contract. In the evant of conflict between this Definitive Contract 
and said Letter Contract, this Definitive Contract shall prevail. 


SECRET 
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GENERAL PROVISIONS 
(TECHNICAL SERVICES CONTRACTS) 


7 i DEFINITIONS.--As used throughout this contract, the following terms shall have the meanings set forth 
elow: 


(a) The term “Secretary” means the Secretary, the Under Secretary, or any Assistant Secretary of the 
Department, and the head or any assistant head of the executive agency; and the term “his duly authorized repre- 
een ative means any person or persons or board (other than the Contracting Officer) authorized to act for the 

ecretary. 


(b) The term “Contracting Officer” means the person executing this contract on behalf of the Government, 
and any other officer or civilian employee who is a properly designated Contracting Officer; and the term includes, 
except as otherwise provided in this contract, the authorize representative of a Contracting Officer acting within 
the limits of his authority. The Commander of the Air Force activity to which any contractor personnel may be 
assigned hereunder is hereby designated an authorized repre entative of the Contracting Officer with regard to con- 
tractor personnel so assigned. . 


(c) Except as otherwise provided in this contract, the term “subcontracts” includes purchase orders under 
this contract. 


(d) The terms “contractor employee” and “contractor personnel” as used throughout this contract shall be 
deemed to refer to all contract technical services personnel, including all of the specific types of technicians referred 
to in the Schedule, and shall be defined as persons, such as advisers, instructors, or technical specialists, obtained 
through the contractor to perform services pertaining to the operation and maintenance engineering of Air Force 
equipment. The terms include both: 


(i) “Technical representatives” who are employees of a manufacturer furnishing end items of equipment 
to the Air Force, and furnishing services only in connection with such end items; and 


(ii) “Contract technicians” who are employees of a commercial concern furnishing services to the Air 
Force at least a part of which are in connection with end items not manufactured by the Contractor. 


(e) The term “man month” as used herein shall be deemed to be the time devoted to the performance of 
services hereunder by one contractor employee during a period of one calendar month. : 


(f) The term “continental limits of the United States” as used herein means any place within the territorial 
limits of the 48 states and the District of Columbia. 


j (g) The term “domestic services” as used herein means services within the continental limits of the United 
tates. 


(h) The term “overseas” as used herein means any place outside the continental limits of the United States. 


2. CHANGES.—The Contracting Officer may, at any time, by a written order, and without notice to the sureties, 
if any, make changes in or additions to drawings and specifications, issue additional instructions, require modified 
or additional work or services within the general scope of the contract, change the place of delivery or method of 
shipment, or the amount of Government furnished property. If any such change causes an increase or decrease in 
the cost of, or the time required for, performance of this contract, an equitable adjustment shall be made in the 
contract price, or time of performance, or both; and the contract shall be modified in writing accordingly. any claim 
by the Contractor for adjustment under this clause must be asserted within sixty (60) days from the date of 
receipt by the Contractor of the notification of change: provided, however, that the Contracting Officer, if he decides 
that the facts justify such action, may receive and act upon any such claim asserted at any time prior to final 
payment under this contract. Failure to agree to any adjustment shall be a dispute concerning a question of fact 
within the meaning of the clause of this contract entitled “Disputes.” However, nothing in this clause shall excuse 
the Contractor from proceeding with the contract as changed. . 


3. INSPECTION.—AIll services, material and workmanship, shall be subject to inspection and test by repre- 
sentatives of the Government. For this purpose, the Contractor shall allow at all reasonable times inspectors and 
other Government personnel free access to the plant and operations and shall furnish such facilities, supplies, and 
services as may be required for this work. 


4. PAYMENTS 


(a) The Contractor shall be paid in monthly installments upon submission of properly certified invoices there- 
for for services rendered and accepted less deductions, if any, as herein provided. 


(b) Any payments in reimbursement of the cost of any trans ortation furnished by the Contractor for which 
it is entitled to be reimbursed under paragraph (a) of the Clause hereof entitled “Services Furnished by the Gov- 
ernment” shall be made upon the submission of properly certified invoices and other evidence satisfactory to the 
Contracting Officer covering the expenditures for which reimbursement is so sought. 


(c) If this contract provides for overseas services, the domestic rates, if any, specified in the Schedule are 
applicable to that portion of the time necessary for travel between the Contractor’s plant and the overseas site 
which is spent within the continental limits of the United States. 

5. ASSIGNMENT OF CLAIMS.—(a) Pursuant to the provisions of the Assignment of Claims Act of 1940, 
as amended (31 U.S. Code 203, 41 U.S. Code 15,) if this contract provides for payments aggregating $1,000 or more, 
‘claims for moneys due or to become due the Contractor from the Government under this contract may be assigned 
to a bank, trust company, or other financing institution, including any Federal lending agency, and may thereafter 
be further assigned and reassigned to any such institution. Any such assignment’ or reassignment shall cover all 
amounts payable under this contract and not already paid, and shall not be made to more than one party, except 
that any such assignment or reassignment may be made to one party as agent or trustee for two or more parties 
participating in such eh ing. Notwithstanding any other provision of this contract, payments to any assignee of 
any moneys dap PY @v Release 2002 s1GIPeRDP SH BOCSTSROGDSIOG2004G-Ps amended, be 


subject to reduction or set-off. 
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. (b) In no event shall copies of this contract or_of a 1 i j imi uments relat- 
ing to work uxfeprbivednhartReleasee?2 00 id POR MEP RI EAE eR to ORs eA Tia ss any assignee 
of any claim arising under this contract or to any other person not entitled to receive the same; provided that 


a copy of any part or all of this contract so marked may be furnished, or any information contained therein may 
be disclosed, to such assignee upon the prior written authorization of the Contracting Officer. 


6. FEDERAL, STATE AND LOCAL TAXES.—(a) Definitions. As used throughout this clause, the following 
terms shall have the meanings set forth below: 


_ (i) | The term “direct tax” means any tax or duty directly applicable to the completed supplies or services 
(as distinguished from taxes directly applicable to materials and components used in the manufacture or furnish- 
ing of the completed supplies or services) covered by this contract, or any other tax or duty from which the Con- 
tractor or this transaction is exempt. It includes any tax or duty directly applicable to the importation, produc- 
tion, processing, manufacture, construction, sale, or use of such supplies or services; it also includes any tax 
levied on, with respect to, or measured by sales, receipts from sales, or use of the supplies or services covered 
by this contract. The term does not include transportation taxes, unemployment compensation taxes, social security 
taxes, income taxes, excess-profits taxes, capital stock taxes, property taxes, and such other taxes as are not with- 
in the definition of the term “direct tax” as set forth above in this paragraph. 


(ii) The term “contract date’ means the effective date of this contract if it is a negotiated contract, or 
the date set for the opening of bids if it is a contract entered into as a result of formal advertising. For the pur- 
pose of any additional procurement of supplies or services called for by an agreement supplemental hereto, the 
term “contract date” shall refer to the date of such supplemental agreement. 


(b) Federal Taxes. Except as may be otherwise provided in this contract, the contract price includes all ap- 
plicable Federal taxes in effect on the contract date. 


(c) State or Local Taxes. Except as may be otherwise provided in this contract, the contract price does not 
include any State or local direct tax in effect on the contract date. 


(d) Evidence of Exemption. The Government agrees, upon request of the Contractor, unless there exists no 
legal basis to sustain an exemption, to furnish a Tax Exemption Certificate or other similar evidence of exemption 
with respect to any direct tax not included in the contract price pursuant to this clause; and the Contractor 
agrees, in the event of the refusal of the applicable taxing authority to accept such evidence of exemption, (i) 
promptly to notify the Contracting Officer of such refusal, (ii) to cause the tax in question to be paid in such 
manner as to preserve all rights to refund thereof, and (iii) if so directed by the Contracting Officer, to take all 
necessary action, in cooperation with and for the benefit of the Government, to secure a refund of such tax (in 
wick event ue Government agrees to reimburse the Contractor for any and all reasonable expenses incurred at 
its direction. 


(e) Price Adjustment. If, after the contract date, (i) the Federal Government or any State or local govern- 
ment either imposes or increases (or removes an exemption with respect to) any direct tax or any tax directly 
applicable to the materials or components used in the manufacture or furnishing of the completed supplies or 
services covered by this contract, or (ii) the Federal Government or any State or local government refuses to 
accept the evidence of exemption, furnished under paragraph (d) hereof, with respect to any direct tax excluded 
from the contract price, or (ili) the Federal Government does not furnish a tax exemption certificate or other similar 
evidence of exemption with respect to any direct tax excluded from the contract price, and if under either (i), Gi), or 
(iii) the Contractor is obliged to and does pay or bear the burden of any such tax (and does not secure a refund 
thereof), the contract price shall be correspondingly increased, and if interest and penalties are incurred by reason of 
delay in payment of such tax on the instruction of the Contracting Officer, and such interest and penalties are legally 
imposed, the contract price shall be ae lah a increased. If, after the contract date, the Contractor is re- 
lieved in whole or in part from the payment or the burden of any direct tax included in the contract price, or any 
tax directly applicable to the materials or components used in the manufacture or furnishing of the completed 
supplies or services covered by this contract, the Contractor agrees promptly to notify the Contracting Officer of 
such relief, and the contract price shall be correspondingly decreased or the amount of such relief paid over to 
the Government. Invaices or vouchers covering any increase or decrease in contract price pursuant to the provisions 
of this paragraph shall state the amount thereof, as a separate added or deducted item, and shall identify the 
particular tax imposed, increased, elminated, or decreased. 


(f) Refund or Drawback. If any tax or duty has been included in the contract price as adjusted under para- 
graph (e) of this clause, and if the Contractor is entitled to a refund or drawback by reason of the export or re- 
export of supplies covered by this contract, or of materials or components used in the manufacture or furnishing 
of the completed supplies or services covered by this contract, the Contractor agrees that he will promptly notify 
the Contracting Officer thereof and that the amount of any such refund or drawback obtained will be paid over to 
the Government or credited against amounts due from the Government under this contract; provided, however, that 
the Contractor shall not be required to apply for such refund or drawback unless so requested by the Contracting 
Officer. 


7. DEFAULT.—(a) The Government may, subject to the provisions of paragraph (b) below, by written 
Notice of Default to the Contractor terminate the whole or any part of this contract in any one of the following 
circumstances: 


(i) if the Contractor fails to make delivery of the supplies or to perform services within the time specified 
herein or any extension thereof; or 


(ii) if the Contractor fails to perform any of the other provisions of this contract, or so fails to make 
progress as to endanger performance of this contract in accordance with its terms, and in either of these two 
circumstances does not cure such failure within a period of ten (10) days (or such longer period as the Contract- 
ing Officer may authorize in writing) after receipt of notice from the Contracting Officer specifying such a failure. 


(b) The Contractor shall not be liable for any excess costs if any failure to perform the contract arises out 
of causes beyond the control and without the fault or negligence of the Contractor. Such causes include, but are 
not restricted to, acts of God or of the public enemy, acts of the Government, fires, floods, epidemics,. quarantine 
restrictions, strikes, freight embargoes, unusually severe weather, and defaults of subcontractors due to any of 
such causes unless the Contracting Officer shall determine that the supplies or services to be furnished by the sub- 
contractor were obtainable from other sources in sufficient time to permit the Contractor to meet the required 


delivery schedule. 
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(c) In the event the Government terminates this contract in whole or in part as provided in paragraph (a) 
of this clause, the Government may procure, upon such terms and in such manner as the Contracting Officer may 
deem appropriate, supplies or services similar to those so terminated, and the Contractor shall be liable to the 
Government for any excess costs for such similar supplies or services, provided that, the Contractor shall continue 
the performance of this contract to the extent not terminated under the provisions of this clause. 


(d) If this contract is terminated as provided in paragraph (a) of this clause, the Government, in addition 
to any other rights provided in this clause, may require the Contractor to transfer title and deliver to the Govern- 
ment in the manner and to the extent directed by the Contracting Officer, (i) any completed supplies, and (ii) 
such partially completed supplies and materials, parts, tools, dies, jigs, fixtures, plans, drawings, information, and 
contract rights (hereinafter called “manufacturing materials”) as the Contractor has specifically produced or 
specifically acquired for the performance of such part of this contract as has been terminated; and the Contractor 
shall, upon direction of the Contracting Officer, protect and preserve property in possession of the Contractor in 
which the Government has an interest. The Government shall pay to the Contractor the contract price for com- 
pleted supplies delivered to and accepted by the Government, and the amount agreed upon by the Contractor and 
the Contracting Officer for manufacturing materials delivered to and accepted by the Government and for the 
protection and preservation of property. Failure to agree shall be a dispute concerning a question of fact within 
the meaning of the clause of this contract entitled “Disputes.” 


(e) If, after notice of termination of this contract under the provisions of paragraph (a) of this clause, it is 
determined that the failure to perform this contract is due to causes beyond the control and without the fault or 
negligence of the Contractor pursuant to the provisions of bareyrere (b) of this clapse, such Notice of Default 
shall be deemed to have been issued pursuant to the clause of this contract entitled “Termination for Convenience 
of the Governrnent,” and the rights and obligations of the parties hereto shall in such event be governed by such 
clause. (Except as otherwise provided in this contract, this paragraph (e) applies only if this contract is with a 
military department.) : 


(f) The rights and remedies of the Government provided in this clause shall not be exclusive and are in 
addition to any other rights and remedies provided by law or under this contract. 


8. DISPUTES.—Except as otherwise provided in this contract, any dispute concerning a question of fact aris- 
ing under this contract which is not disposed of by agreement shall be decided by the Contracting Officer, who 
shall reduce his decision to writing and mail or otherwise furnish a copy thereof to the Contractor. Within thirty 
(30) days frora the date of receipt of such copy, the Contractor may appeal by mailing or otherwise furnishing 
to the Contracting Officer a written appeal addressed to the Secretary, and the decision of the Secretary or his duly 
authorized representative for the hearing of such appeals shall, unless determined by a court of competent juris- 
diction to have been fraudulent or capricious, or arbitrary, or 80 grossly erroneous as necessarily to imply bad 
faith or not supported by substantial evidence be final and conclusive; provided that, if no such appeal is taken, 
the decision of the Contracting Officer shall be final and conclusive. In connection with any appeal proceeding 
under this clause, the Contractor shall be afforded an opportunity to be heard and to offer evidence in support 
of its appeal. Pending final decision of a dispute hereunder, the Contractor shall proceed diligently with the per- 
formance of the contract and in accordance with the Contracting Officer’s decision, 


9, CONVICT LABOR.—In connection with the performance of work under this contract, the Contractor agrees 
not to employ any persons undergoing sentence of imprisonment at hard labor. 


10. EIGHT-HOUR LAW OF 1912.—This contract to the extent that it is of a character specified in the Hight- 
Hour Law of 1912 as amended (40 U.S. Code 324-826) and is not covered by the Walsh-Healey Public Contracts 
Act (41 U.S. Code 35-45), is subject to the following provisions and exceptions of said Hight-Hour Law of 1912 
as amended, and to all other provisions and exceptions of said Law: 


No laborer or mechanic doing any part of the work contemplated by this contract, in the employ of the 
Contractor or any subcontractor contracting for any part of the said work, shall be required or permitted 
to work more than eight hours in any one calendar day upon such work, except upon the condition that 
compensation is paid to such laborer or mechanic in accordance with the provisions of this clause. The 
wages of every such laborer and mechanic employed by the Contractor or any subcontractor engaged in 
the performance of this contract shall be computed on a basic day rate of eight hours per day; and work in 
excess of eight hours per day is permitted only upon the condition that every such laborer and mechanic 
shall be compensated for all hours worked in excess of eight hours per day at not less than one and one- 
half times the basic rate of pay. For each violation of the requirements of this clause a penalty of five dol- 
lars shall be imposed upon the Contractor for each such laborer or mechanic for every calendar day in 
which such employee is required or permitted to labor more than eight hours upon said work without 
receiving compensation computed in accordance with this clause; and all penalties thus imposed shall be 
withheld for the use and benefit of the Government. 


11. NONDISCRIMINATION IN EMPLOYMENT.—In connection with the performance of work under this con- 
tract, the Contractor agrees not to discriminate against any employee or applicant for employment because of race, 


religion, color, or National origin. The aforesaid provision shall include, but not be limited to, the following employ- 
ment, upgrading, demotion, or transfer; recruitment or recruitment advertising; lay-off or termination; rates of pay 
or other forms of compensation; and selection for training, including apprenticeship. The Contractor agrees to post 
hereafter in conspicuous places, available for employees and applicants for employment, notices to be provided by the 


Contracting Officer setting forth the provisions of the nondiscrimination clause. 


The Contractor further agrees to insert the foregoing provision in all subcontracts hereunder, except subcon- 
tracts for standard commercial supplies or raw materials. 3 


12. OFFICIALS NOT TO BENEFIT.—No member of or delegate to Congress or resident commissioner shall 
be admitted to any share or part of this contract or to any benefit that may arise therefrom; but this provision 
shall not be construed to extend to this contract if made with a corporation for its general benefit. 


13. COVENANT AGAINST CONTINGENT FEES.—The Contractor warrants that no person or selling agency 
has been employed or retained to solicit or secure this contract upon an agreement or understanding for a com- 
mission, percentage, brokerage, or contingent fee, excepting bona fide employees or bona fide established com- 
mercial or selling agencies maintained by the Contractor for the purpose of securing business. For breach or 
violation of "Ke warranty the Government shall have the right to annul this contract without liability oy,in its 
discretion to deppitosredl aia cca percentage, 

ho dae 


brokerage, or contingent fee. 
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14. TERMINATION FOR CONVENIEN (v) 'H ; of work under 
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in part, whenever the. Contracting Officer shall determina that such termination is in the best interests of the 
Government. Any such termination shall be effected by delivery to the Contractor of a Notice of Termination 


specifying the extent to which performance of work under the contract is terminated, and the date upon which 
such termination becomes effective. 


(b) After receipt of a Notice of Termination? and except as otherwise directed by the Contracting Officer, the 
Contractor shall (1) discontinue all work to the extent and on the dates specified in such Notice; (2) proceed 
promptly with the return to its plant of such of its Contractor personnel as may be covered by said Notice; and 
(3) transfer title and deliver to the Government, in the manner, and to the extent and at the times directed by 
the Contracting Officer, the completed and partially completed work, material, plans, drawings, data, information, 
reports, and other property produced as a part of, or acquired in connection with the performance of the work 
terminated in such Notice. ‘ 


(c) Upon termination of work, as provided in this clause, the Contractor shall, in respect to such Contractor 
‘te Personnel as may be covered by said Notice of Termination, be paid that part of the fixed price set forth in the 
Clause of this contract entitled “Consideration and Payment” which has accrued for services rendered hereunder 
up to the effective date of such Notice, and for time necessary for such Contractor Personnel to return to the plant 
of the Contractor after the effective date of said Notice and any other amounts properly owing to the Contractor 
under said “Consideration and Payment” clause which are theretofore unpaid. If, at the ante of said Notice, certain 
costs have actually been incurred by the Contractor in connection with the contract preliminary to the departure 
of the Contractor Personnel covered by said Notice of Termination from the plant of the Contractor which are 
allocable to the entire period of performance contemplated hereunder, the Government will pay to the Con- 
tractor such sum as the Contracting Officer and the Contractor may agree is properly allocable to the termi- 
nated portion of the contract. Settlement under the provisions of this paragraph (c) shall be evidenced by a Supple- 
mental Agreement to the contract. In the event of the failure of the Contractor and the Contracting Officer to 
agree upon the whole amount to be paid to the Contractor by reason of the termination of work pursuant to this 
clause, the Contracting Officer shall determine, on the basis of information available to him, the amount, if any, 
due to the Contractor by reason of the termination and shall pay to the Contractor the amount so determined. 


(d) Any dispute arising out of the termination of the contract under this clause shall be decided in accordance 
with the procedure prescribed in the “Disputes” clause hereof. 


15. SUBCONTRACTS FOR WORK OR SERVICES.—No contract shall be made by the Contractor with any 
other party for furnishing any of the work or services herein contracted for without the written approval of the 
Contracting Officer, but this provision will not be taken as requiring the approval of contracts of employment be- 
tween the Contractor and personnel assigned for services thereunder. 


b e Contra i OKs and records and its plant, 
thereof. as may be engaged in the performance of this contract shall at all reasonable times be subject to 
; inspec mand audit by any authorized representative of the department. 


(b) The Cofttwactor shall cause a like provision to be included in all subcontracts hereunder. 


17. EXAMINATION OF~RECORDS.—(The provisions of this clause shall be applicable only if this contract 
is a negotiated contract in exces?™e $1,000.)—(a) The Contractor agrees that the Comptroller General of the 
United States or any of his duly authorised representatives shall, until the expiration of three (3) years after 
final payment under this contract, have acces3ta and the right to examine any directly pertinent books, documents, 
papers, and records of the Contractor involving tran’eetigns related to this contract, 


(b) The Contractor further agrees to include invall his subcentracts hereunder a provision to the effect that 
the subcontractor agrees that the Comptroller General of the United ates or any of his duly authorized repre- 
sentatives shall, until the expiration of three (3) years after final paymen under the subcontract have access to 
and the right to examine any directly pertinent books, documents, papers, and Yeeards of such subcontractor in- 
volving transactions related to the subcontract. The term “Subcontract” as used in thia clause excludes (i) pur- 
chase orders not exceeding $1,000 and (ii) subcontracts or purchase orders for public utititx services at rates 
established for uniform applicability to the general public. 


(c) The provisions of paragraphs 
i to acress enti and 


18. GRATUITIES.—(a) The Government may, by written notice to the Contractor, terminate the right of the 
Contractor to proceed under this contract if it is found, after notice and hearing, by the Secretary or his duly 
authorized representative that gratuities (in the form of entertainment gifts or otherwise) were offered or given 
by the Contractor, or any agent or representative of the Contractor, to any officer or employee of the Govern- 
ment with a view toward securing a contract or securing favorable treatment with respect to the awarding or 
amending, or the making of any determinations with respect to the performing, of such contract; provided that 
the existence of the facts upon which the Secretary or his duly authorized representative makes such findings shall 
be in issue and may be reviewed in any competent court. 


‘(b) In the event this contract is terminated as provided in paragraph (a) hereof, the Government shall be 
entitled (i) te pursue the same remedies against the Contractor as it could pursue in the event of a breach of 
the contract by the Contractor, and (ii) as a penalty in addition to any other damages to which it may be entitled 
by law, to exemplary damages in an amount (as determined by the Secretary or his duly authorized representa- 
tive) which shall be not less than three nor more than ten times the cost incurred by the Contractor in providing 


any such gratuities to any such officer or employee. . 


(c) The rights and remedies of the Government Rrovided in this clause shall not be exclusive and are in 
addition to any other rights and remedies provided by Jaw or under this contract, 


19. CONTRACTOR PERSONNEL.—(a) Subject to the provisions of PART of the Schedule, the number of 
contractor personnel and the number of man-months specified in the Schedule may be exceeded with the prior 
written approval of the Contracting Officer, but only to the extent necessary to provide continuous service in the 
event that a transfer, reassignment, or other cause would result in an interruption of service. 


(b) Contractor personnel will normally be assigned to major air command headquarters. Such personnel 
shall perform services at such places within the command as the Contracting Officer may direct. 
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(ec) The Contractor shall be responsible for selecting personnel who are well qualified to perform the required 
services, for supervising techniques used in their work, and for keeping them informed of all improvements, changes 
and methods of operations. . 


(d) Contractor personnel, upon assignment, either within the continental limits of the United States or 
overseas, are subject to call 24 hours a day. Normally they will perform their assigned duties on the same 
daily and hourly basis as the personnel of the organization to which they are assigned. Holidays will be observed 
in accordance with the direction of the Commander of the air activity to which Contractor personnel are assigned. 
In the event that a Contractor employee is reauired to perform services hereunder on an observed holiday, reim- 
bursement shall be made as provided in the Schedule. 


(e) The Contractor shall be required to furnish a replacement for any Contractor personnel who may be 
returned to the Contractor’s plant or become incapacitated or die or otherwise be unable to compre performance 
hereunder prior to the expiration of the period of performance, unless otherwise agreed upon by the parties hereto. 


(f) The Contractor shall furnish all necessary equipment, salaries and wages of its personnel, all costs of 
subsistence and lodging, costs of passports, insurance, and any and all other costs in connection with the services to 
be rendered hereunder except as otherwise provided in the Clause hereof entitled “Services Furnished by the Gov- 
ernment.” 


(gz) The Contractor, promptly after receipt of official notice from the Contracting Officer that the services 
of Contractor personnel are required hereunder, shall furnish in writing to the Contracting Officer the name of 
each person assigned by the Contractor under this contract, his qualifications, his security clearance, and such 
other pertinent information as the Contracting Officer may request. The Contractor shall have the right to replace 
or transfer its personnel and to substitute other qualified personnel in lieu thereof; provided, however, that such 
transfers or reassignments will not be due cause for a break in services rendered and that such replacements or 
transfers have been coordinated with the Contracting Officer. Any transfers or reassignments for the convenience 
of the Contractor, including travel and training cost of replacement personnel, shall be at the Contractor’s expense. 
Transfers and reassignments of personnel shall be construed as being for the convenience of the Contractor unless 
directed or approved by the Contracting Officer or his authorized representative. The selection of personnel by 
the Contractor shall be subject to approval of the Contracting Officer. 


(h) The Contracting Officer may, if he finds it to be in the best interest of the Government, direct the Con- 
Hie to remove, and the Contractor shall remove, any employee from an assignment to perform services under 
this contract. 


(i) The Contractor shall furnish to and file with the Contracting Officer such copies of the Employment Con- 
tracts, if any, entered into with Contractor personnel engaged in performing the services to be rendered under 
this contract, as may be required by the Contracting Officer. 


(j) Personnel employed by the Contractor hereunder and sent overseas sua ve accreaited to the United States 
Air Foree with a recognized status under the Hague Regulations and the Geneva Covenants, shall be given 
proper credentials and identification cards, shall wear a uniform when prescribed by the theater commander, shall 
be subject to appropriate recognition under the rules of war, and shall be subject to such regulations as have been 


or may hereafter be issued by the United States Air Force governing Contractor personnel serving with the United 
States Air Force in foreign theaters of operation. 


(k) In accordance with the Uniform Code of Military Justice, Article 2, Contractor personnel serving with, 
employed by, or accompanying an armed force outside the continental limits of the United States and territories 
specified in Article 2(11) and 2(12) are subject to the Uniform Code of Military Justice. 


20. PERIOD OF PERFORMANCE.—(a) The services shall be performed during the period set forth in PART 
III of the Schedule, but the time of starting and ending performance and the number of Contractor personnel fur- 
nished at any time shall be as directed by the Contracting Officer. 


(b) It is understood that time necessary for Contractor personnel to proceed from the plant or plants of the 
Contractor to the site or sites for the performance of services hereunder shall be considered as time spent in the 
performance of services hereunder. It is also understood that time necessary for the transfer of Contractor per- 
sonnel between different sites for the performance of services hereunder and time necessary for the return of 
ouch BeeCuDel to the plant of the Contractor shall be considered as time spent in the performance of services 

ereunder. 


21. SERVICES FURNISHED BY THE GOVERNMENT.—In connection with services to be rendered hereunder, 
the Government shall furnish and supply to the Contractor the following facilities and services: 


(a) Suitable transportation for Contractor personnel and their baggage and for any equipment to be furnished 
by the Contractor hereunder from the Contractor’s plant to the site or sites of work, at any site of work while 
on official business, between sites of work, and return to the plant of the Contractor. In the event of failure by 
the Government to furnish suitable transportation, the Contractor shall furnish such transportation, and the Gov- 
ernment will reimburse the Contractor for the actual and reasonable cost of such transportation, provided the 
same has been approved as provided in this paragraph. All travel of Contractor personnel will require prior approval 
from the Commander, Air Materiel Command, or the Commander of the major Air Command having operating 
responsibility in connection with this contract, except that prior approval of nonexpense travel in connection with 
the unit mission is not required. 


(b) Use of Government communication facilities for the exchange of messages between Contractor personnel 
and the Contractor, where and when available if the Contractor is unable to procure commercial communication 
rar gs but the use thereof shall be subject to the regulations of the Representatives of the Government in charge 
thereof. 


(c) Use of Government services and agencies in the transmittal of funds to Contractor personnel and as a 
medium of commercial exchange for said personnel when adequate commercial services and facilities are not 
available. 

(d) Contractor personnel assigned to Air Force activities will be accorded the same rivileges as commis- 
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(b) ‘The Government shall notify the Contractor of the security classification of this contract, and the 
elements thereof, and of any subsequent revisions in such security classification, by the use of a Security Require- 
ments Check List (DD Forms 254 and 254-1). : 


(c) To the extent the Government has indicated as of the date of this contract or thereafter indicates 
security classification under this contract as provided in paragraph (b) above, the Contractor shall safeguard 
all classified elements of this contract and shall provide and maintain a system of security controls within its 
own organization in accordance with the requirements of: 


(i) the Security Agreement (DD Form 441), including the Department of Defense Industrial Security Manual 
for Safeguarding Classified Information as in effect on date of this contract, and any modification to the Security 
Agreement for the purpose of adapting the Manual to the Contractor’s business; and 


(ii) any amendments to said Manual made after the date of this contract, notice of which has been fur- 
niched to the Contractor by the Security Office of the Military Department having security cognizance over the 
acility. 

(d) Representatives of the Military Department having security cognizance over the facility and representa- 
tives of the Contracting Military Department shall have the right to inspect at reasonable intervals the proce- 
dures, methods, and facilities utilized by the Contractor in complying with the security requirements under this 
contract. Should the Government, through these representatives, determine that the Contractor is not complying 
with the security requirements of this contract, the Contractor shall be informed in writing by the Security Office 
of the cognizant Military Department of the proper action to be taken in order to effect compliance with such 
requirements. 


(e) If subsequent to the date of this contract, the security classifications or security requirements under this 
contract are changed by the Government as provided in this clause and the security costs under this contract 
are thereby increased or decreased, the contract price shall be subject to an equitable adjustment by reason of 
such inereased or decreased costs. Any equitable adjustment shall be accomplished in the same manner as if such 
changes were directed under the “Changes” clause in this contract. 


(f) The Contractor agrees to insert, in all subcontracts hereunder which involve access:to classified infor- 
mation, provisions which shall conform substantially to the language of this clause, including this paragraph (f) 
but excluding the last sentence of paragraph (e) of this clause. 


(g) The Contractor also agrees that it shall determine that any subcontractor proposed by it for the fur- 
nishing of supplies and services which will involve access to classified information in the Contractor’s custody has 
been granted an appropriate facility security clearance, which is still in effect, prior to being accorded access to 
such classified information. 


23. GOVERNMENT-FURNISHED PROPERTY.—(a) The Government shall deliver to the Contractor, for use 
in connection with and under the terms of this contract, the property described in the Schedule or specifications, 
together with such related data and information as the Contractor may request and as may reasonably be required 
for the intended use of such property (hereinafter referred to as “Government-furnished Property”). The delivery 
or performance dates for the supplies or services to be furnished by the Contractor under this contract are based 
upon the expectation that Government-furnished Property suitable for use will be delivered to the Contractor at 
the times stated in the Schedule or, if not so stated, in sufficient time to enable the Contractor to meet such de- 
livery or performance dates. In the event that Government-furnished Property is not delivered to the Contractor 
by such time or times, the Contracting Officer shall, upon timely written request made by the Contractor, make 
a determination of the delay occasioned the Contractor thereby, and shall equitably adjust the delivery or per- 
formance dates or the contract price, or both, and any other contractual provision affected by such delay, in ac- 
cordance with the procedures provided for in the clause of this contract entitled “Changes.” In the event the 
Government-furnished Property is received by the Contractor in a condition not suitable for the intended use 
the Contractor shall, upon receipt thereof, notify the Contracting Officer of such fact and, as directed by the Con- 
tracting Officer, either (i) return such property at the Government’s expense or otherwise dispose of the property, 
or (ii) effect repairs or modifications. Upon the completion of (i) or (ii) above, the Contracting Officer upon 
written request of the Contractor shall equitably adjust the delivery or performance dates or the contract price, 
or both, and any other contractual provision affected by the rejection or disposition, or the repair or modification, 
in accordance with the procedures provided for in the clause of this contract entitled “Changes.” The foregoing 
provisions for adjustment are exclusive and the Government shall not be liable to suit for breach of contract by 
reason of any delay in delivery of Government-furnished Property or delivery of such property in a condition not 
suitable for its intended use. 


(b) By notice in writing the Contracting Officer may decrease the property furnished or tc be furnished by 
the Government under this contract. In any such case, the Contracting Officer upon the written request of the Con- 
tractor shall equitably adjust the delivery or performance dates or the contract price, or both, and any other 
contractual provisions affected by the decrease, in accordance with the procedures provided for in the clause of 
this contract entitled “Changes.” 


(c) Title to the Government-furnished Property shall remain in the Government. Title to Government-fur- 
nished Property shall not be affected by the incorporation or attachment thereof to any property not owned by 
the Government, nor shall such Government-furnished Property, or any part thereof, be or become a fixture or 
lose its idenity as personalty by reason of affixation to any realty. The Contractor shall maintain adequate prop- 
erty control records of Government-furnished Property in accordance with the requirements of the “Manual for 
Control of Government Property in Possession of Contractors” (Appendix B, Armed Services Procurement Reg- 
ulation) as in effect on the date of the contract, which Manual is hereby incorporated by reference and made a part 
of this contract. 


(d) The Government-furnished Property shall, unless otherwise provided herein, be used only for the per- 
formance of this contract. 


(e) The Contractor shall maintain and administer, in accordance with sound industrial practice, a program 
for the maintenance, repair, protection and preservation of Government-furnished Property, until disposed of by the 
Contractor in accordance with this clause. In the event that any damage occurs to Government-furnished Property 
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the Contractor cannot effect such repair within the time required, the Contractor shall dispose of such property 
in the manner directed by the Contracting Officer. The contract price includes no compensation to the Contractor 
for the performance of any repair or replacement for which the Government is responsible, and an equitable ad- 
justment will be made in the contract price for any such repair or replacement of Government-furnished Property 
made at the direction. of. the Government. Any repair or replacement for which the Contractor is responsible under 
the provisions of this contract shall be accomplished by the Contractor at its own expense. : 


_ (f) (a) Except for loss, destruction or damage resulting from a failure of the Contractor due to willful 
misconduct or lack of good faith of any of the Contractor’s managerial personnel as defined herein, to maintain 


.and administer the program for the-maintenance, repair, protection and preservation of the Government-furnished 


Property, as required by paragraph (e) hereof, and except as specifically provided in this contract, the Contractor 
shall not be liable for loss or destruction of or damage to the Government-furnished Property (A) caused by any 


. peril ‘while: the ‘property is in transit off the Contractor’s premises, or (B) caused by any of the following perils 


while the property is on the Contractor’s or subcontractor’s premises, or on any other premises where such prop- 
erty may properly be located, or by removal therefrom because of any of the following perils: 


(1) Fire; lightning; windstorm, cyclone, tornado, hail; explosion; riot, riot attending a strike, civil com- 
motion; vandalism and: malicious mischief; sabotage; aircraft or objects falling therefrom; vehicles run- 
ning on land or tracks, excluding vehicles owned or operated by the Contractor or any agent or employee 
of the Contractor; smoke; sprinkler leakage; earthquake or volcanic eruption; flood, meaning thereby ris- 
ing of a body of water; hostile or warlike action, including action in hindering, combating, or, defending 
against an actual, impending or expected attack by any government or sovereign power (de jure or de 
facto); or by. any ‘authority using military, naval, or air forces, or by an agent of any such government, 
power, authority, or. forces; or Te : é 6 rs : 


weil 


(II) Other peril, of atype not listed above, if such other peril is.customarily covered by insurance (or 
by a reserve for self-insurance). in accordance with the normal practice of the Contractor, or the prevail- 
ing Lucene a the industry in which the Contractor is engaged with respect to similar property in the same 
general locale. : ; owt 4 


The perils as set forth in (A) and (B) above are hereinafter called “excepted perils.” 


This clause shall not be construed as relieving a subcontractor from liability for loss or destruction 6f or damage 


to “the Goverrment-furnished Property while in its possession or control, except to the extent that the sub- _ 


contract, with the prior approval of the Contracting Officer, may provide for the relief of the subcontractor from 
such liability. In the absence of such approval, the subcontract shall contain. appropridte provisions requiring 
the return of all Government-furnished Property in as good condition as when received, except for reasonable wear 
and tear or for the utilization of the property in accordance with the provisions of the prime contract. 


The term “Contractor’s managerial personnel” as used herein means the Contractor’s directors, officers and any 
of its managers, superintendents, or other equivalent representatives who have supervision or direction of (I) all 
or substantially all of the Contractor’s business; (II) all or substantially.all of the Contractor’s operation at any 


‘one plant or separate location at which the contract is being performed; (III) a separate and complete major. in- 


dustrial operation in connection with the performance of this contract. 


(ii) The Contractor represents ‘that it is not including in the price hereunder, and agrees that it will not 


. hereafter include in any, price to the Government, any charge or reserve for insurance (including self-insurance 


funds or reserve) covering loss or destruction of or damage to the Government-furnished Property caused by 
any excepted peril. ; ’ 


(iii) Upon the happening of loss or destruction of or damage to any Government-furnished Property caused 
by an excepted peril, the Contractor shall notify the Contracting Officer thereof, and shall communicate with the 
Loss and Salvage Organization, if any, now or hereafter designated by the Contracting Officer, and with the as- 
sistance of the Loss and Salvage Organization so designated (unless the Contracting Officer has directed that no 
such organization be employed), shall take all reasonable steps to protect the Government-furnished Property from 


(iv) With the approval of the Contracting Officer after loss or destruction of or damage to Government- 
furnished Property, and subject to such conditions and limitations as may be imposed by the Contracting Officer, 
the Contractor may, in order to minimize the loss to the Government or in order to permit resumption of business 
or the like, sell for the account of the Government any jtem of Government-furnished Property which has been 
damaged beyond practicable repair, or which is so commingled or combined with property of others, including 
the Contractor, that separation is impracticable. 


(v) Except to the extent of any loss or destruction of or damage to Government-furnished Property for 
which the Contractor is relieved of liability under the foregoing provisions of this clause, and except for reasonable 
wear and tear or depreciation, or the utilization of the Government-furnished Property in accordance with the pro- 
visions of this contract, the Government-furnished Property (other than property permitted to be sold) shall be 
returned to the Government in as good condition as when received by the Contractor in connection with this con- 


tract, or as repaired under paragraph (e) above. 


(vi) In the event the Contractor is reimbursed or compensated for any loss or destruction of or damage 
to the Governament-furnished Property, caused by an excepted peril, it shall equitably reimburse the Government. 
The Contractor shall do nothing to prejudice the Government’s rights to recover against third parties for any 
such loss, destruction or damage and, upon the request of the Contracting Officer, shall at the Government’s ex- 
pense, furnish to the Government all reasonable assistance and cooperation (including the prosecution of suit and 
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(vii) [Where applicable] In the event any aircraft are to be furnished under this contract, any loss or 
destruction of, or damage to, such aircraft or other Government-furnished Property occurring in connection with 


operations of said aircraft will be governed by the clause of this contract captioned “Flight Risks,” to the extent 
such clause is, by its terms, applicable, . 


(g) The Government shall at all reasonable times have access to the premises wherein any Government-fur- 
nished Property is located. 


(h) Upon the completion of this contract, or at such earlier dates as may be fixed by the Contracting 
Officer, the Contractor shall submit, in a form acceptable to the Contracting Officer, inventory schedules covering 
all items of Government-furnished Property not consumed in the performance of this contract (including any re- 
ind sulting scrap), or not theretofore delivered to the Government, and shall deliver or make such other disposal of 
such Government-furnished Property, as may be directed or authorized by the Contracting Officer. Recoverable . 
scrap from Government-furnished Property shall be reported in accordance with a procedure and in such form as 
the Contracting Officer may direct. The net proceeds of any such disposal shall be credited to the contract price 
or shall be paid in such other manner as the Contracting Officer may direct. 


(i) Directions of the Contracting Officer and communications of the Contractor issued pursuant to this Clause 
shall be in writing. 


(j) Such equipment, services, and facilities as are to be furnished and paid for by the Contractor under the 
provisions of the clause hereof entitled “Contractor Personnel,” if not commercially available to the Contractor 
after the Contractor has made every effort to procure the same, may be furnished by the Government. Such equip- 
ment, services, and facilities, when supplied by the Government for the Contractor personnel shall be approxi- 
mately of the same standard as supplied to commissioned officers of the United States Air Force. In the event 
that such equipment, services, and facilities are supplied by the Government, an equitable adjustment of the fixed 
price to be paid to the Contractor hereunder shall be made by the Contracting Officer and the contract amended 
accordingly. Such equipment and facilities shall be considered Government-furnished Property and subject to the 
provisions of this clause. 


24. COPYRIGHT 
(a) The Contractor agrees to and does hereby grant to the Government, and to 
its officers, agents and employees acting within the scope of their official duties, 
(i) a royalty-free, nonexclusive and irrevocable license to reproduce, translate, 
we Publish, use, and dispose of, and to authorize others so to do, all copyrightable 
material first produced or composed and delivered to the Government under this cone 
tract by the Contractor, its employees or any individual or concern specifically 
employed or assigned to originate and prepare such materiel; and (ii) a license as 
aforesaid under any and all copyrighted or copyrightable work not first produced or 
composed by the Contractor in the performance of this contract but which is incore 
porated in the material furnished under the contract, provided that such license 
shall be only to the extent the Contractor now has, or prior to eompletion or final 
settlement of the contract may acquire, the right to grant such license without be- 
coming liable to pay compensation to others solely because of such grant. 


(b) ‘The Contractor agrees that it will exert all reasonable effort to advise 
the Contracting Officer, at the time of delivering any copyrightable or copyrighted 
work furnished under this contract, of any adversely-held copyrighted or copyrightable 
material incorporated in any Buch work and of any invasion of the right or privacy 
therein contained. 


(c) The Contractor agrees to report to the Contracting Officer promptly and 
in reasonable detail, any notice or claim of copyright infringement received by 
the Contractor with respect to any material delivered under this contract. 


25. ALTERATIONS 
(a) Clause 16 hereinabove is hereby deleted in its entirety and in lieu 
thereof substitute the following: 


"6. INSPECTION AND AUDIT 


a) The Contractor agrees that its books and records and its plant, 
or such parts thereof as may be engaged in the performance of this 
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Contract shall at all reasonable times be subject to inspection 
and audit when and to the extent authorized by the Contracting 
Officer. 


(b) The Contractor agrees to include in each of his subcon- 
tracts hereunder which is on a cost or a cost-plus—a=fixed 

fee or a price redetermination basis, or on a time-and=material 
or labor-hour basis, provision for such audit of such subcon- 
tracts by the Contractor and/or the Government. The Contractor 
shall conduct an audit of any such subcontract when requested to 
do so by the Contracting Officer. 


(b) Clause 17 hereinabove is hereby deleted in its entirety and in 
lieu thereof substitute the following: 


"17. EXAMINATION OF RECORDS. 
The Contractor agrees that the Contracting Officer or any of 
his duly authorized representatives shall, until the expiration 
of three years after final payment under this contract, have 
access to and the right to examine any directly pertinent books, 
documents, papers and records of the Contractor involving trans= 
actions related to this contract, including subcontracts hereunder," 


(c) Clause 19 hereinabove is amended by deleting the words and 
figures "PART II" in the first line thereof, and substitute the words 
and figures, "PART I," 


(d) Subparagraph (a) under Clause 21 hereinabove is hereby deleted 
in its entirety and in lieu thereof substitute the followings 


"(a) Suitable transportation for Contractor personnel and their 
baggage and for any equipment to be furnished by the Contractor 
hereunder from the Contractor's plant to the site or sites of 
work, at any site of work while on official business, between 
sites of work, and return to the plant of the Contracter. In 
the event of failure by the Government to furnish suitable 
transportation at the time of orders, the Contractor shall 
furnish such transportation, and the Government will reimburse 
the Contractor for such transportation in accordance with the 
provisions of Part II of the Schedule," 
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“Snclisden Company Gaceral and 25X1A 


The eforenentioned rates are fer billing purposes only 
and subject to further change. 
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16 dugust 1957 
MEMORANDUM FOR : Project Comptroller 


SMBIECT : Overhead rates for use on Contract A-103 


1, Reference is made to letter dated 29 July 1957 to the 
Contractor setting forth new rates for payment purposes for the 
period 1 January 1957 through 30 June 1957 on Contract 4-101. 


2. By the aforementioned the following rates were established: 


Comanications Division 
Research Development 
General and Administrative* 


* dnoludes Company General and Administrative expense of [J 


On Contract A-103 the Contractor has been authorized 
te wit at PJ of the plant Research Development rate to cover 
{indirect expenses for billin- ses, Acco ly in this 
oase the rete would be 
AG and A rate of has been appro g# purposes on 
Contract A-lOl for the period 1 January 1957 ea 30 June 1957 
and is also hiaanis to this contract, 


Cont racting Officer 


pos/oci (8/16/57) 
Distribution: 
Orig. = Comptroller 
a, 103 
3, - Project Chrono (RI) 
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The Ramo-Wooldridge Corporation 11. JUL 1957 
Los Angeles 45, California 


Gentlemen: 


1. Reference is made to Contract No. A-103 between the 
parties hereto which covers the period 1 July 1956 through 30 
June 1957. 


2. Pursuant to the provisions of paragraph 7, the Govern- 
ment hereby elects to extend this contract for the period 1 July 
1957 through 30 June 1958. 


3. In view of the foregoing the contract is hereby amended 
as follows: 


a. Paragraph 4, as amended, is deleted in its entirety 
and the following substituted in lieu thereof: 


"h, There has been allotted for this contract the 
total amount of for the period 1 July 1956 through 
30 June 1957 and for the period 1 July 1957 through 
30 June 1958." 


b. Change the amount in Paragraph 8 of the Letter 
contract trom za 


h, This renewal and the amount of IE is subject to 
the availability of funds for the purpose of this contract in 
the Government's Fiscal Year 1958. 


25X1A 


5. All other terms and conditions of Letter Contract No. 
A-103, as amended, remain unchanged. 


6. Please indicate your receipt of this Letter Amendment No. 2 
to the contract and your acceptance thereof by executing the original 
and two copies of this Amendment. Return the original and one copy 
thereof to the undersigned and retain the remaining copy for your files. 


Very truly yours, 25X1A 
THE UNITED STATES GOVERNMENT 
ACKNOWLEDGED AND ACCEPTED 
THE RAMO-WOOLDRIDGE CORPORATION 


By. 
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Letter Contract No. A-103 
Amendment No. 1 


reviewer: ologse | 


The Ramo-Wooldridge Corporation 25 JUN 1957 
Los Angeles 45, California 


Gentlemen: 

1. Please refer to Letter Contract No. A-103 between the 
United States Government and the Ramo-Wooldridge Corporation, 
dated 25 September 1956. 


2. Delete paragraph 4 of Letter Contract No. A-103 in its 
entirety and substitute the following therefor: 


"hk, You are not authorized to expend or obligate in 
furtherance of your performance hereunder more than 
25X1A for the period 1 July 1956 to 30 June 1957 in- 
clusive". 
25X1A 3. In paragraph 8 of Letter Contract, delete the amount 
of MMMM and substitute therefor the amount of 
25X1A 

4, All other terms and conditions of Letter Contract No. 
A-103 remain unchanged. 

5. Please indicate your receipt of this Amendment No. 1 
to the Letter Contract and your acceptance thereof by executing 
the original and two copies of this Amendment. Return the fully 
executed original and one copy thereof to the undersigned and 

— retain the remaining copy for your files. 
Very truly yours, 
THE UNITED STATES OF AMERICA 
25X1A 
Contracting Officer 
ACKNOWLEDGED AND ACCEPTED 
THIS 28 DAY OF June __, 1957. 
25X1A THE RAMO-WOOLDRIDGE CORPORATION 25X1A 
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Contract No. 4-103 
25 September 1956 


The Ramo-Wooldridge Corporation 
Los Angeles 5, California 


Gentlemen: 


1. An order is hereby placed with you, effective 1 July 1956, to 
furnish to the Government through 30 June 1957, pursuant to instructions 
of the Contracting Officer hereunder, the services of qualified engineers, 
technicians and other personnel to perform for the Government certain 
duties for which such engineers, technicians and other required personnel 
have been specifically selected and/or recruited and trained under an 
existing contract between the Government and the Contractor, Such services 
shall be made available to the Government and shall be performed by such 
personnel at a place, or places, designated by the Government, outside 
the continental limits of the United States, The services to be performed 
hereunder by the Contractor and by the Contractor's personnel contracted 
for hereunder, the conditions under which such services are to be performed, 
the number and types of personnel to be furnished by the Contractor here- 
under, the basic rates of pay and related incentive provisions applicable 
to performance of mch services by the Contractor's personnel, and the 
nature of other direct costs, and the provisions for indirect costs, are 
hereby agreed to be those (a5 made known to the Contractor's representa- 
tives by representatives of the Government and agreements between the 
parties hereto with respect to requirements of the Government for such 
services and (ii) made known to the Goverment by the Contractor with re- 
spect to "Overseas Operations" and "Overseas Field Service" and recorded , 
in correspondence from the Contractor bearing CMCC Document No's. anes) wh 


1131X5.35, 1132X5.35, 1132X5.36, 1132X5.37, 1132K5.33, 1232K5.38, 1131X5.h0, 
1131K5.H1, 1132X5.3k, and 1131%5.36. Such documents are incorporated herein 
by refersnce. 


2. Except as otherwise expresely provided to the contrary herein: ay 
you are directed, upon your acceptance of this order, to proceed immediately nN 
to do all things necessary to expeditiously and promptly make available to 
the Government, at the time and place, or places, designated, the services 
of the qualified engineers, technicias and other personnel contracted for 
hereunder in accordance with the provisions of this letter contract. 


3- By your acceptance hereof, you undertake without delay to proceed 


to negotiate a definitive contract with the Government in accordance with 
the discussions which have heretofor taken place, the terms and conditions 


¥ a no eS es 
Fi is Tem ee ae mgr 


8RO00800020015+1 © 


Approved For Release 2002/01/03 : CIA-RD 
UGE SE, 


25X1A 


25X1A 


Approved For Release 2002/01/03 : CIA-RDP81B00878R000800020015-1 
= 2 = 


of which may or may not be at variance with the provisions of this letter 
contract. It is expected that we can reach agreement on such a definitive 
contract by approximately 15 November 1956. The failure of. elther party 
to do so by that date will not in any way affect performance hereunder, 


lh. Pending execution of the definition contract contemplated here- 
ander, you are not authorized to expend or obligate in furtherance ef your 
performance of this letter contract more than J The Contractor 
shall be reimbursed, upon submission of invoices, actual costs incurred 
and profit in accordance with agreements referred to in part (ii) of 
paragraph 1, above, and the provisions of paragraph 8, below. 


5, The definitive contract contemplated hereunder is a Government 
fiscal year term contract providing for man-month rates for services 
rendered hereunder, such man-month rates to be provisional subject to 
retroactive revision to fixed man-month rates which will reflect any 
periodic overhead adjustments contemplated in the third paragraph of 
letter CMCC Document No. 1131X5.0. The man-month rates will include 
the direct cost of salaries, applicable indirect cost and profit or free. 
In addition, provision will be made for direct reimbursement of other 
necessary costs including incentive provisions, travel, etc. 


6. Pending the execution of a definitive contract, any termination 
by the Government will be governed by the standard termination provisions 
of the Armed Services Procurement Regulations, as modified by security 
requirements and particular circumstancee of this order. 


7. The Government shall have the option of renewing thie Letter 
Contract, or subsequent definitive contract, for the period 1 July 1957 
to 30 June 1958, subject to the availability of funds for this purpose 
in Fiscal Year 1958, 


& Progress payments will be made as the services are rendered 
upon the presentation of invoices showing the costs incurred and charge- 
able to this Letter Contract. Such invoices shall not be presented more 
frequently than once each month, unless more frequent presentation is 
epproved by the Contracting Officer. Such progress payments shall be 
made to the extent of ninety (90) percent of the amount of such invoices. 
The aggregate amount of progress payments made to you hereunder shall 
not exceed MMM «If the Government shall make any progress payments 
te you hereunder, the title to all materials, parts, assemblies, subassem- 
blies, supplies, equipment, and all other property, theretofore or there- 
after, purchased, constructed, or otherwise acquired by you for the per- 
formance of the Letter Contract, shall automatically pass to and vest , 
in the Government. Such passage and vesting of title shall neither impair 
any rights of the Government hereunder, nor relieve you of any of your 
obligations nor deprive you of any of your rights hereunder, 
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9. It is contemplated that this order will be governed by standard 
clauses utilized in other contracts between your company and the Govern- 
ment. Public policy provisions required by law, regulation, or executive 
order will similarly apply. Exceptions thereto, to the extent required 
by the security considerations of the work being performed hereunder and 
the program to which it relates, may be made, as necessary. 


10. The Contractor shall not reveal (1) the specific nature or 
any details of the work being performed hereunder of (41) any informa- 
tion whatsoever with respect to the existance of this contract or the 
department of the Government sponsoring this contract and the work 
thereunder to any person or to any department of the Government without 
the express consent of the Contracting Officer hereunder or his duly 
authorized representative for security matters. 


ll. Title to all Government furnished property shall remain in the 
Government and shall be so identified while in the possession of the 
Contractor, as directed by the Contracting Officer. 


12. You will report to the Government at periodic intervals as to 
the progress being made hereunder, 


13 Upon signature by you and return of the original and one copy 
of this letter, it will constitute a contract on the terms set forth 
herein. Only. one copy will be retained in your files under such security 
conditions as the Government may impose. Copies will not be made without 
the Government's permission. 


THE UNITED STATES OF AMERTCA 


25X1A 


ACCEPTED FOR: 

THE RAMO-WOOLDRIDGE CORPORATION 
By 
Title__ President 
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DPDe7079@60 
21 September 1960 


MEMORANDUM FOR THE RECORD 


SUBJECT: Concurrence in Amendment No,» 10:-to Contract No. A#103 
with Thompson Ramo Wooldridge Inc., Project CHALICE 


1. This memorandum contains a recommendation submitted for 
concurrence of the undersigned. Such recommendation is contained 
in Faragraph 5.6 


2e Contract No. A-103 provides for the services of engineers 
and technicians trained by Thompson Ramo Wooldridge Ine., in the 
operation, evaluation and maintenance of electronic systems procured 
under Contract No. A-101 at places outside the continental limits 
of the United States for Project CHALICE, Amendment No. 10 to the 
contract has been drawn to reflect Contractor's estimated penetne 
requirements for Fiscal Years 1960 and 1961. 


3- Funding under the contract has been adjusted as follows: 
25X1A 
Period Fiscal Year Adjustment 


1 July 1959 = 30 June 1960 1960 CHALICE 
1 July 1960 ~ 1 Aug. 1960 1961 CHALICE 
Net Decrease 


By coneurrence to this memorandum the Comptroller signifies that 
funds have been adjusted as set forth above. 


4, Certification of funds for this contract will be handled 
under the procedure approved by the Director of Central Intelligence 
on 15 December 1956 which, in effect, results in all covert expenses 
involving issuance of Treasury Checks being accumulated in a separate 
account within the Finance Division. The amounts in this account will 
be periodically scheduled for certification of the vouchers by the 
Director, This procedure eliminates the necessity for a separate 
certification of authority under Section 8(b) of Public Law 110, 8lst 
Congress, (formerly 10(b) - see 85-507 dtd 7/7/58) for each contract. 


DOCUMENT NO. 5 igtetes 
NO CHANGE IN CLASS. A 
SECRET mse oc 
CHAN 8 
NEXT REVIEW DATE: GO 
AUTH: HR 70-2 . ; 
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5» Goneurrence in Amendment No, 10 to Contract No. A-103 is 


recommended, 
25X1A 
Contracting Officer, 
CONCURRENCES : 
25X1A ¥ 
Wa le i, 2) 
25X1A roller, DPD DATE 


Chief, A « Branch, DPD 


25X1A 
DATE 


Office of General Counsel 


25X1A 


DDP-NPD-CB nn (21-9-60) 


Distribution: 
Orig = CB/DPD A-103 
1 — FIN/DPD 
1 ~ ADMIN/PERS/DPD 
1 = RI/DPD Chrono 


mlen 
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DPD-4.625-60 
2 August 1960 


MEMORANDUM FOR THE RECORD 


SUBJECT: Concurrence in Amendment No. 9 to Contract No. A-103 with 
Thompson Ramo Wooldridge Inc., Project CHALICE 


Ll. This memorandum contains a recommendation submitted for 
concurrence of the undersigned. Such recommendation is contained 
in Paragraph 5. 


2. Contract No. A-103 provides for the services of engineers 
and technicians trained by Thompson Ramo Wooldridge Inc., in the 
operation, evaluation and maintenance of electronic systems procured 
urder Contract No. A-101 at places outside the continental Limits of 
the United States for Project CHALICE. Amendment No. 9 has bean drawn 
to extend the period of performance under the contract through 
31 August 1960; provide additional funding for the extended period; and 
to incorporate new man-month and man-day rates for the extended period. 

25X1A 

3. Fiscal Year 1961 CHALICE funds, in the amount of 
should be obligated to cover this requirement. This amount represents 
epproximately one months' funding. By concurrence to this memorandum the 
Comptroller signifies that the obligation from FY-1961 CHALICE funds 
has been recorded as set forth above. 


rey 4, Certification of funds for this contract will be handled 
under the procedure approved by the Director of Central Intelligence 
on 15 December 1956 which, in effect, results in all covert expenses 
involving issuance of Treasury Checks being accumulated in a separate 
account within the Finance Division. The amounts in this account will 
be periodically scheduled for certification of the vouchers by the 
Director. This procedure eliminates the necessity for a separate 
certification of authority under Section 8(b) of Public Law 110, 81st 
Congress, (formerly 10(B) - see 85-507 atd 7/7/58) for each contract. 


ay DOCUMENT NO, g/ oe eres . stems 
SECRET NO CHANGE IN CLASS. y 


C] DECLASSIFIED 


OLASS. CHAMGED TO: TS § "207, 
NEXT REVIEW DATE: 0 oo OTF. 


AUTH: HA 70-2 
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5 Concurrence in Amendment No, 9 to Contract No. A-103 
is recommended. 
25X1A 
CONCURRENCES : 
25X1A 


25X1A ptroller, DPD 


-25X1A 


Office of General Counsel 


29X1A 


DDP-DPp~CB nn (7~6-60) 
Distribution: 
Orig = CB/DPD A-103 
1 ~ FIN/DPD 
1 = ADMIN/PERS DPD 
1 - RI/DPD Chrono 


2 
Approved For Release SP COMEGREL tree 


' amount of 
-.This amount represents approximately half the required obligation * 
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7 June 1960 


Daceaooy FOR THE RECORD 


SUBJECK; Concurrence in Amendment Noe 9 to Contract No. A-10% with 
Thompson Ramo Wooldridge Ince, Project CHALICE 


1. This memorandum contains a recommendation sybmitted for 
concurrence of the\undersigned. Such recommendatiory is contained 
in Paragraph 5. 


2e Contract No. A-103 provides for the services of engineers 
and technicians trained by\Thompson Ramo Wool4@ridge Ince, in the 
operation, evaluation and maintenance of eléctronic systems procured 
under Contract No. A-101 at places outside the continental limits of 


/ the United States for Project CRALICE. /Amendment Noe 9 has been drawn 


to extend the period of performante under the contract through 30 
June 1961 and to provide funding forthe extended period. 


Be FL 61 CHALICE funds) -when-evette¥Ee, in the 
should beg’ obligated ‘to cover this requirement. 


for FY-1961. By concurrence to this memoraniym the Comptroller 
signifies that the obligation from FY-1961 CHAKICE funds has been 
noted and will be recefded when funds become available, 


4%, Certification of funds for this contract whl be handled 
under the procedure approved by the Director of Central Intelligence 
on 15 Decembex 1956 which, in effect, results in all covert expenses 
involving jésuance of Treasury Checks being accumulated a separate 
account within the Finance Division. The amounts in this a@scount will 
be pertédically scheduled for certification of the vouchers by the 
Direstor, This procedure eliminates the necessity for a separdte 
grtssicctaon of authority under Section 8(b) of Public Law 110,\8lst 

ongress, (formerly 10(b) = see 85-507 dtd 7/7/58) for each contradte 


SECRET 
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DPD-0879-60 
29 January 1960 


MEMORANDUM FOR THE RECORD 


SUBJECT: Concurrence in Amendment No. 8 to Contract No, A-103 with 
25X1A Thompson Ramo Wooldridge Inc., Los Angeles, California, 


WEN Project CHALICE 


1. This memorandum contains a recommendation submitted for 
concurrence of the undersigned. Such recommendation is contained in 
Paragraph 5, 


2e Contract No. A-103 provides for the services of engineers and 
technicians trained by Thompson Ramo Wooldridge Inc., in the operation, 
evaluation and maintenance of electronic systems procured under 
Contract No, A-101 at places outside the continental limits of the 
United States for Project CHALICE, Amendment No. 8 has been drawn ; 
to incorporate fixed man-month rates for the period 1 July 1959 through / 
30 June 1960. Such rates have been reviewed by the Auditor and found 


to be reasonable, 
25X1A ~ 


3. Amendment No, 8 also obligates an additiona] [nl of 
FY 1960 CHALICE funding to complete contract funding for the period 
1 July 1959 ~ 30 June 1960, Authority for this obligation is contained 
in Memorandum DD/P 4-9986 dated 22 December 1959. By concurrence to 
this memorandum the Comptroller signifies that sufficient funds are 
available for this additional obligation. 


Pic oe 


—_s 4. Certification of funds for this contract will be handled 
under the procedure approved by the Director of Central Intelligence 
on 15 December 1956 which, in effect, results in all covert expenses 
involving issuance of Treasury Checks being accumulated in a separate 
account with the Finance Division. The amounts in this account will 
be periodically scheduled for certification of the vouchers by the 
Director. This procedure eliminates the necessity for a Separate 
certification of authority under Section 8(b) of Public Law 110, 8lst 
Congress, (formerly 10(b) - see 85-507 dtd 7/7/58) for each contract. 

anal 5« Concurrence in Amendment No. & to Contract Noe A-103 is 
recommended, 


25X1A 


CONCURRENCES : 


Contracting Officer 


Ze O 


: As ff 
/ 78 S wy) 


25X1A 


PNB eter at 


20015 Gees 


wy 


“Approve i: For reese on 10SEGREBes B00878R00 sBOn0: 


DPD-8/.10-59 
9 December 1959. 


arr AMR, AYMFNT_ PLAN FOR ON W Inc 


25X1A All payments to Thompson Ramo Wooldridge Inc., pursuant te Contracts 
Dave A Nos. A-101, A-102, A-103, A-501, MM-M-104 ond MBRCT-699, including 


interin and final payments for work and services performed for which 
vouchers have been submitted, will be accomplished as fellows: 


1. Interim and final vouchers submitted by Thompsen Rane apenas 
Ine., will be certified for payment by the Comptroller. : 


2. Interim and final vouchers submitted by van chon? pate Mookartige 
Inc., wiil be approved by the Contracting Officer.’ * ; 


a. oa is > Treasury checks will be draw’ th the ameunts of authorized 

. § payment by’ the on site Representative of the Chief: Disbursing Officer, 

C payable to Thoripson ‘Ramo: Wool iridge Inc., and. mailed with, e ‘sterile form | 
showing the appropriate contract number and: invoice: (veucher) number(s) - 
for which. the check oe in payment. . ‘ 7 eee 

he Chocks’ Wald ‘pl transmitted to Thaeebe Reto Mootariage 3 In 2 double . 

envelopes. The outer yaad ss will be addressed to: 


Distribution: ° . 


Date) Orig = Contract A-201 
25X1A Co opsracting Officer, DPD: 25X1A ; - Soest A102 ; a 
wR ; ~ Contract A~103 25X1A 
25X1A eS 74, - Contract -501 
2 Lowe £ F . = Contract [MEA-104 
Date 6 - Contract FEBRCT-699 
25X1A Security Officer, DPD 7 + 12 = Finance, DPD 


13 — Security DPD 
14 - Chrono 


SF . 
DOCUMENT Hg, 
. NG CHANGE IN CLAS Y 


C) DECLASSIFIED 
CLASS. CHANGED To: 7 SC 
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onptroller, DPD 
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MEMORANDUM FOR THE RECORD 


SUBJECT: Concurrence in Amendment No, 7 to Contract No, A-103 with 


Thompson Ramo Wooldridge Inc., Los Angeles, California, 
25X1A EENNMNNNN Project CHALICE 
1. This memorandum contains a recommendation submitted for 
concurrence of the undersigned, Such recommendation is contained 
in Paragraph 4, 


2. Contract No. A-103 provides for the services of engineers and 
technicians trained by Thompson Ramo Wooldridge Inc., in the operation, 
evaluation and maintenance of electronic systems procured under 
Contract No. A-101 at places outside the continental limits of the 
United States for Project CHALICE, 


rates for the period 1 July 1958 = 30 June 1959 which heretofore 
- have appeared as provisional. These rates have been reviewed by 

the Audit Liaison Officer, No additional funding is required by this 
amendment. 


(. . 3 Amendment No. 7 to the Contract has been drawn to fix the 


4. ‘Concurrence in Amendment No, 7 to Contract No, A-103 is 
25X1A recommended, 


res* 
Contracting cer, UP. 
CONCURRENCES : 
25X1A 
Chief, Admin, Branch, DPD 
25X1A DOGUMENT NO. 7 fe 


NO COMANGE IN CLASS. Hy 
ft 2G OGMEUCTD 


hls 


AUTH: HR 704 Pera 
wae LAY wevicwer: 210898 
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23 June 1959 
MgyORANDUM FOR THE RECORD 


SUBJECT: Coneurrence in Amendment No. 6 to Contract No, A-103 with 
o Wooldridge Inc., Los Angeles, California, 
25X1A Project CHALICE 


1, This memorandum contains a recommendation submitted for 
conourrence of the undersigned, Such recommendation is contained in 
Paragraph 5. ; 


2 Contract No, A-103 provides for the services of engineers 

ani technicians trained by Thompson Ramo Wooldridge Inc., in the 

opsration, evaluation and maintenance of electronic systems procured 

under Contract No, A-101 at places outside the continental limits of 

— the United States for Project CHALICE, Amendment No. 6 has been drawn 

/ to extend the period of performance through 30 June 1960 and to pro- 
| wide additional CHALICE funds for the period 1 July 1959 - 31 December 
» 1959. 


25X1A Fiscal Year 1960 CHALICE funds, when available, in the amount 
, of should be obligated to cover the contract for the period 
‘ 1 July 1959 through 31 December 1959, By concurrence to this memorandum 
the Comptroller signifies that the obligation from CHALICE funds has 
been noted and will be recorded when funds for FY 1960 become available, 


A. Certification of funds for this contract will be handled 
under the procedure approved by the Director of Central Intelligence 
on 15 December 1956 which, in effect, results in all 8(b) expenses 
involving issuance of Treasury Checks being accumulated in a separate 
account within the Finance Division, The amounts in this account will 

be periodically scheduled for certification of the vouchers by the 
a Director. This procedure eliminates the necessity for a separate 
certification of authority under Section 8&(b) of Public Law 110, Sist 
Congress, (formerly 1b) - see 85-507 dtd 7/7/58) for each contract. 


5, Concurrence in Amendment No. 6 to Contract No, A-103 is 


recommended. 
25X1A CONCURRENCES ; 
Contracting Officer, DPD 
DOCUMENT NC}, ene Cee : 
25X1A : 3 aie ASS. 
c CHANGED TO: TS BC 
25X1A ; a 


J Office of General Counsel 
Approved For Release 2002/0170 38 GAMETFP 8 1 B00878R000800020015-1 
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DPD-0540-59 
Copy } of 4 
3 April 1959 


MEMORANDUM FOR THE RECORD 


SUBJECT: Concurrence in Amendment No. 5 to Contract No, A-103 with 
eaeaneme Ramo Wooldridge Inc., Los Angeles, California, 


25X1A Project, CHALICE 


1. This memorandum contains a recommendation submitted for 
concurrence of the personnel listed below, Such recommendation is 
contained in Paragraph 5, 


aed 2e Contract. No, A-103 provides for the services of engineers 

and technicians trained by Thompson Ramo Wooldridge Inc., in the 
operation, evaluation and maintenance of electronic systems procured 
under Contract No. A-101 at places outside the continental limits of 
the United States for Project CHALICE, The Contract covers the period 
from 1 July 1956 through 30 June 1959, 


25X1A 3, Amendment No. 5 to the contract had previously been written to 
obligate an additional MM of FY 1959 CHALICE funds. However, upon 
review by the Contractor, 1t was decided that no additional funding 
would be required for the period 1 January 1959 through 30 June 1959. 
Therefore, Amendment No. 5 has been rewritten to provide only previclonsl) 
billing rates for the period 1 July 1958 through 30 June 1959, 


4. No additional funds are obligated by this Amendment, 


5« Concurrence in Amendment No, 5 to Contract No, A~103 is 
recommended, 


25X1A CONCURRENCES : 


srk PW rEMEVAGA 919956._.| 
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, DPD$2332=59 
Gopy J. of 14 
7 Apri 1959 
25X1A 
25X1A 


All ‘avidente to ee Ramo Wooldridge Inc. uant to Contracts 
25X1A Nos, A-101, A-102, A-103, M-a-501, MM-104 and £99, including 
interim and final’ peyments for work and services performed for which 
vouchers have been sutmitted, will be accomplished as follows: 


1. Interim and final vouchers submitted by Thompson Ramo Wooldridge 
Inc., will be certified for payment by the Comptroller. 


2, Interim and final vouchers submitted by eicacne a Ramo Wooldridge _ 
Inc., will be approved by the Contracting Officer. 


3. U, S. Treasury checks will be drawn in the amounts of eer 
payment by the on site Representative of the Chief Disbursing Officer, 
‘New payable to Thompson Ramo Wooldridge Inc., and mailed with a sterile form — 
showing the appropriate contract number and invoice (voucher) mmber(s) for which 
the check is in payment. 


4. Checks will be transmitted to Thompson Ramo Wooldridge 4 in double — 
envelopes. The outer envelope wha, addressed to: 


25X1A 
The return address will read: 
25X1A 
ad 
25X1A ; 
25X1A The inn@er envelope will marked: "To be opened ry 
5] 
ne «1; 25X1A 
A. ee DPD-DD i ew 
Distribution: 
SIGHED | Orig =~ A101 
MENT NO. - = ee eon 
DOCU GE eee a = A~J0 
Contracting Officer, DPD = NC CHANGE IN CLASS. 7? ss i 3 501 
C] DECLASSIFIED 
SIGNER cr REVIEW DATE: 6- 99 
R 70-2 7-12 — Finance 
pate /VALY/_ reviewer: 010988 _” 93 7 security 
a Security Officer, DED 14 - Chrono, RI 


WAPP oy | 
a : EGRET B00878R000800020015-1 


Comptroller, DPD : | | : ai val 
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DPS-6171 
Copy 3 of 12 
10 December 1958 


MEMORANDUM FOR THE RECORD 


SUBJECT: Novation and Change of Name of The Ramo-Wooldridge Corporation, 
Los Angeles, California 


1. This memorandum contains a recommendation submitted for approval 
of the Special Assistant to the Director for Planning and Development. 
Such recommendation is contained in Paragraph 5. 


o5X1A 2. The Agency under Project CHALICE holds the following uncompleted 
contracts with The Ramo-Wooldridge Corporation, Los Angeles, California, 
25X1A for the research and development and production of electronic systems and 
related equipment, spares, and services of technicians; Contracts Nos. 
25X1A A-101, A-102, h=103, MMA2104, MLA ~501 and JicT-699. 


3. By letter dated 24 September 1958, CMCC Doc, No. 151X5.1237, 
the Contractor advised of plans for a merger of The Ramo-Wooldridge 
Corporation and Thor-pson Products, Inc., into a new company to be known 

ra as the Thompson Ramo Wooldridge Corporation. Contractor's letter dated 

vd 26 November 1958, CMCC Doc. No. 151X5.1297 forwarded the documents 
required by the provisions of ASPR Section 16-505.2(c). The rights and 
obligations of the Government and of the Contractor are unaffected by 


this change. 
25X1A 4. The attached agreement has been drawn to accomplish the 
novation_and change of corporate name under Contracts No.s A-101, A~102, 
25X1A A-103, M-a-104, B4-501 andj-ct-<99. 
25X1A 
5. Concurrence in the agreement and execution thereof on behalf 
of the Agency by the authorized Contracting Officer is recommended. 
25X1A 
CONCURRENCES : ontracting 
al 25X1A 
Director of D and P, DPS 
25X1A 
DOCUMENT NO. , 
NO CHANGE IN GLASS. 
25X1A Comptroller, DPS C1 DECLASSIFIED 
CLASS. CHANGED TO: TS S CG 
NEXT REVIEW DATE: Arey 
AUTH: HR 70, 
oat LY/PA _pevewen: 010956. | 
ffice of General Counsel 
Approval Requested in 
Paragraph 5, granted, 
25X1A 


RICHARD M. BISSELL, JR 
pet Special Assistant to the Director 
for Planning and Development 


Approved For Release ew OREOREI eet renee 
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DPS 64,57 
Copy 4 of 14 
30 December 1958 
A R ON Wi NG 
25X1A 
All payments to Thompson Ramo Wooldridge Inc,, pursuant to Contract 
25X1A Nos. A~101, A-102, A-103, MMMA-501, I-4-104 and ft-c1<99, including 
25X1A interim and final payments for work and services performed for which 
vouchers have been submitted, will be accomplished as follows: 
1. Interim and final vouchers submitted by Thompson Ramo Wooldridge 
Ine. will be certified for payment by the Comptroller. 
2. Interim and final vouchers submitted by Thompson Ramo Wooldridge 
Ine. will be approved by the Contracting Officer. 
3. U.S. Treasury checks will be drawn in the amounts of 
authorized payment by the on site Representative of the Chief 
Disbursing Officer, payable to Thompson Ramo Wooldridge Inc. 
and mailed with a sterile form showing the appropriate 
contract number and invoice (voucher) number(s) for which the 
check is in payment. 
4. Checks will be transmitted to Thompson Ramo Wooldridge in 
double envelopes. The outer envelope will be addressed to: 
_ 25X1A 
The return address will read: 
25X1A 
25X1A 
25X1A The tun : "To be opened by I 
only." 
Waos CONCURRENCES : 
25X1A 
SIGHED 
25X1A Contracting Officer, DPS 


Security Officer, DPS 


25X1A 
DOCUMENT NO. 
elects ns 
(1 DECLASSIFIED 


Comptroller, DPS 


CLASS. CHANGED TO: TS S$ LZ) 
NEXT REVIEW DATE: mn 27/e 


25X1A 
pps /ocT EE in. AUTH: HR 70; 
Distribution: nare-22/S9/ _ REVIEWER: 010956 
Orig = A-101 
2 = A~102 
25X1A 73 ne A-103 
7-12 - Finance 
13 ~ Security 


14 - Chrono, RI 
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25X1A 
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Copy L of 3 
23 October 1958 


_ MEMORANDUM FOR THE RECORD 


SUBJECT: Concurrence in Amendment No. 4 to Contract No, A~-103 
with The Remo-Wooldridge Corporation, 
Project CHALICE 


1. This memorandum contains a recommendation submitted for 
approval of the Special Assistant to the Director for Planning 
and Development. Such recommendation is set forth in paregraph 5, 


2. Contract No, A-103 provides for the services of engineers 
and technicians trained by the Ramo-Wooldridge Corporation in the 
operation, evaluation and maintenance of Systems No.8 1, 2, 3, 4, 
and 5, at places outside the continental limits of the United 
States, The Contract covers the period from 1 July 1956 through 
30 June 1959. 


3, Amendment No. 4 provides for three (3) calendar weeks 
leave in the United States for each 12 months overseas for each 
contract technical services employee and leave at the rate of 
1.75 days for each full month of service for periods of less than 
twelve months or a few months extension of the aforementioned period, 
It had been previously agreed that the man-month rates and vacation 
benefits were to be reduced if the Project had moved out of "hard- 
ship" areas and the definitive contract was written to provide for 
‘vacation leave accrued at the rate of two weeks per year after 
1 July 1957. Since the move was not possible, the contract has 
been amended to continue the original benefits outlined in the 
agreement of employment. 


4e No additional funding is obligated by this Amendment. 


aes °ZeY// 
& 


aco 
eh 
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5. Approval of Amendment No. 4 to Contract No, A-103 and 
execution thereof on behalf of the Agency by the authorized 
Contracting Officer is recommended, 


29X1A 


25X1A 
Contracting Officer 


CONCURRENCES 


Director of D and P, DFS 
25X1A 


25X1A 


Office of General Counsel Approval requested in 
paragraph 5, granted. 


29X1A 


RICHARD M, BISSELL, JR 
Special Assistant to the Dire 
for Planning and Development 
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29X1A 
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DPS~4070 
Copy of 3 
17 September 1958 


MEMORANDUM FOR THE RECORD 


SUBJECT: Supplement to Memorandum for the Record, DR-1453, dated 
16 June 1958, Subj: Concurrence in Amendment No. 3 to 
Contract No, A-103 with The Ramo-Wooldridge Corporation, 
eo Project CHALICE 


1. This memorandum contains a recommendation submitted for 
approval of the Special Assistant to the Director for Planning 
and Development. Such recommendation is contained in paragraph 6, 


2. Memorandum for the Record, DPS-1453, dated 16 June 1958, 
obligated MBM of Fiscal Year 1959 CHALICE funds for the period 
1 July 1958 through 30 June 1959, Upon receipt of the Amendment the 
Contractor informed this office there wotlld be an overrun of 


for the. period 1 J 1956 through 30 June 1957 making the total for 
that period etl 7 

3. Accordingly, it is requested thet of FY-1957 funds 
gained from savings under other obligations, booked on or before 
30 June 1957, be reserved to cover this experienced overrun. By 
concurrence to this memorandum the Comptroller signifies that funds 
are available to cover this overrun, 


4. Attached is a new page 1 for Amendment No, 3 which will be 
sent to the Contractor for inclusion in their copies of the Amend~ 
ment, We will request return of the old pages for destruction. 


5e Certification of funds for this contract will be handled 
under the procedure approved by the Director of Central Intelligence 
on 15 December 1956 which, in effect, results in all 10(b) expenses 
involving issuance of Treasury Checks being accumulated in a 
separate account within the Finance Division, The amounts in this 
account will be periodically scheduled for certification of the 
vouchers by the Director. This procedure eliminates the necessity 
for a separate certification of authority under Section 10(b) of 
Public Law 110, 8lst Congress, for each contract. 


SEGRET 2 : ai AY 
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SECRET 


6. Approval to substitute the first page which provides for 
additional funds for FY 1957 is recommended, 


25X1A 


25X1A Contracting Officer 


25X1A Director of D and P, DPS 
—_ 
(U5 
25X1A 


JAMES A, CUNNINGHAM, JR 


Go Arestor of Admin., ’ DPS 


25X1A 


Approval requested in 
paragraph 6, granted. 


fice of General Counsel 


29X1A 


RICHARD M. BISSELL, JR. 
Special Assistant to the Directér 
for Planning and Development 


2 


Approved For Release ss PURE cba csanssepuaaiGais 


29X1A 


25X1A 
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DFS-1453 
Copy / of 3 
16 June 1958 


MEMORANDUM FOR THE RECORD 


SUBJECT: Concurrence in Amendment No. 3 to Contract No, A-103 
with The Ramo-Wooldridge Corporation, 
Project CHALICE 


1. This memorandum contains a recommendation submitted for 
approval of the Director of Central Intelligence, Such recomnendation 
is set forth in paragraph 6, 


2e Contract No. A-103 provides for the services of engineers 
and technicians trained by the Ramo-Wooldridge Corporation in the 
operation, evaluation and maintenance of Systems No,s 1, 2, 3, 4; 
and 5 at places outside the continental limits of the United States, 
The Contract covered the period from 1 July 1956 through 30 June 1958, 


3. Amendment No. 3 extends the period of performance through 
Fiscal Year 1959, i.e., 1 July 1958 through 30 June 1959, and allocates 
funds, contingent upon availability of same, for Fiscal Year 1959, 

It also provides for submission of billings on a fiscal year basis and 
for withheld amounts to be billed on an accrual basis instead of at 
the time of actual payment, 


4, Fiscal Year 1959 CHALICE funds, when available, in the 


Including this obligation of 
contract as follows: 


funds are allocated for this 


_ mount of BBE should be semi to cover the extended period, 


Period Eroject = EY Amount Total 
1 Jul 1956 - 30 Jun 1957 CHALICE 1957 
Commo 1957 
1 Jul 1957 ~ 30 Jun 1958 CHALICE 1958 
Commo 1958 
1 Jul 1958 ~ 30 Jun 1959 CHALICE 1959 


By concurrence to this memorandum the Comptroller Signifies that the 
CHALICE obligation has been noted and will be recorded when funds for 
FY 1959 are available, ; 


Xe ah is pene — / 2 
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5, Certification of funds for this contract will be handled 
under the procedure approved by the Director of Central Intelligence 
on 15 December 1956 which, in effect, results in a11 10(b) expenses 
involving issuance of Treasury Checks being accumulated in a 
separate account within the Finance Division. The amounts in this 
account will be periodically scheduled for certification of the 
vouchers by the Director, This procedure eliminates the necessity 
for a separate certification of authority under Section 10(b) of 
Public Law 110, Slst Congress, for each contract. 


6. Approval of Amendment No. 3 to Contract No, A-103 and 
execution thereof on behalf of the Agency by the authorized 
Contracting Officer is recommended, 


25X1A 
ee RICHARD M. BISSELL, JR. 
om. Special Assistant to the Director 
for Planning and Development 
OBX41A CONCURRENCES : 
Contract 0 
25X1A 
25X1A 
oy 
25X1A 


General Counsel 


29X1A 


DIRECTOR OF CENTRAY INTELLIGENCE 
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DPS=4640 
Copy 3 of 12 


1 October 1958 


AMENDED PAYMENT PLAN FOR THE RAMO-WOOLDRIDGE CORPORATION 
295X1A 


25X1A All payments to the Ramo-Wooldridge Corporation pursuant to Contracts 
Nos. A-101, A-102, A-103, MMM-A-501 and H-‘-104, including interim and 
final payments for work and services performed for which vouchers have 
been submitted, will be accomplished as follows: 


1. Interim and final vouchers submitted by the Ramo-Wooldridge 
Corporation will be approved for payment by the Special Assis- 
tant to the Director for Planning and Development and certified 
for payment by the Comptroller. 


2, Interim and final vouchers submitted by the Ramo-Wooldridge 
Corporation will be approved by the Contracting Officer. 


3, U.S. Treasury checks will be drawn in the amounts of authorized 
payment by the on site Representative of the Chief Disbursing 
Officer, payable to the Ramo-Wwooldridge Corporation and mailed 
with a sterile form showing the appropriate contract number and 
invoice (voucher) number(s) for which the check is in payment, 


4. Checks will be transmitted to the Ramo-Wooldridge Corporation 
in double envelopes. The outer envelope will be addressed tot 


25X1A 
The return address will read: 
25X1A 
25X1A 
5X The inner envelope will be marked: "To be opened by P| 
ex ee only." 
at CONCURRENCES : 
25X1A 
poocurity Officer, DPS 
i) 
2X1A & 
0ofr [ey 
Comptroller, DFS 
% 
Y 
25X1A 
APPROVED: 
Office of General Counsel 
25X1A S 
DPS /DCI a 
Distritution: 
2 ~ A~-102 Special Assistant to the Director 
25X1A pe ~ A~103 for Planning and Development 


4 rete 
a 104 DOCUMENT NO. 
6 = 10 - Finance NO CHANGE IN CLASS. 
11 - Security 1] DECLASSIFIED 
12 ~ Chrono, RI CLASS. CHANGED TO: TS S CBO, 
NEXT REVIEW DATE: 8 § ZOU 
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seaA All payments to the Ramo-Wooldri. 


Nos. iim10l1, A-102, A~103, MM-A-501 and 


final payments for work and services performed 
been submitted, will be accomplished as follows 


Interim and final vouchers submitted by the 


poration will be approved for payment by the 
and Development and certified for 


1. 


to the Direstor for Planning 
payment by the Comptroller. 


2. 


R THE RAMO-W0O 


Interim and final vouchers submitted by the 


Tare B00878R000800020015-1 
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26 August 1958 

E CORPORATION 

e Corporation pursuant to Contracts 
A-104, including interim and 

for which vouchers have 


g 


Ramo-Wooldridge Core 
Special Assistant 


Ramo-Wooldridge 


Corporation will be approved and certified by the Contracting 


Officer. 


U. S. Treasury checks will be 
payment by the on site Repres 


3. 


with a sterile form showi: 
invoice (voucher) diabertay 


h, 


Checks will be transmitted to 


entative of the Chier 
Offieer, payable to the Ramo-Wooldridge 
the appropriate contract number and 
for which the check is in payment. 


draw in the amounts of authorized 
Disbursing 
Corporation and mailed 


the Ramo-Wooldridge Corporation 


im double envelopes. The outer envelope will be addressed to: 


29X1A 


The return address will read: 
25X1A 
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APPROVED: 
2. 


eran M. BISaELL, JR. 


Special Assistant to the Director 
for Planning and Development 
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25X1A 


25X1A Technician 
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MEMORANDUM FOR THE RECORD 


Subject: Concurrence in Amendment No. 2 to Contract No,._A- 
with The Ramo-Wooldridge Corporation, Project Ro 
AQUATONE 


1, This memorandum contains a recommendation submitted for 
approval of the Project Director, Such recommendation is set 
forth in Paragraph 6, 


2 Contract No, A~103 provides for the services of engineers 
and technicians trained by The Ramo-Wooldridge Corporation in the 
operation, evaluation and maintenance of Systems No.s 1, 2, 3, 4, 
and 5 at places outside the continental limits of the United States, 
The contract covered the period from 1 July 1956 through 31 December 
1957. Amendment No, 1 extended the period of performance through 
30 June 1958. 


3, Amendment No, 2 fixes man—-month overseas service rates and 
man=day rates for the period 1 January 1958 through 30 June 1958 
as follows: 


Type Service Rate/Man Month Rate/Man Day 


Engineer 


Field Engineering 
Supervisors and 
Research and De~ 
velopment MIS 


4. No additional funds are added by this amendment, 


5e Certification of funds for this contract will be handled 
under the procedure approved by the Director of Central Intelligence 
on 15 December 1956, which in effect results in all 10(b) expenses 
involving issuance of Treasury checks being accumulated in a 
separate account within the Finance Division, The amounts in this 


account will be periodically scheduled for ee of the 
DOGUMENTNO. Ger 
NO GHANGE IN CLASS. x 
C1 DECLASSIFIED 


GLASS, CHANGED TO: 7 


dria i anisaaed § $ © 7 
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vouchers by the Director, This procedure eliminates the necessity 
for a separate certification of authority under Section 10(b) of 
Public Law 110, Slst Congress, for each contract. 


6, Approval of Amendment No. 2 to Contract No, A-103 and 


execution thereof on behalf of the Agency by the authorized 
Project Contracting Officer is recommended, 


295X1A 


Project Contracting Officer 
25X1A 


i 
CONCURRENCES : 


Project Director of D & P 


Project/ Comptroller 


foams A, Cunningham, Jr. 
roject Director of Admin, 
ad 


25X1A Office of General Counsel 


Yeys? 


Approval requested in 
Paragraph 6, granted. 


25X1A 


RICHARD M, BISSELL, JR. 
Project Director 
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17 January 1958 
MEMORANDUM FOR THE RECORD 


SUBJECT: Amendment No. 1 to Contract No. A-103 with The 
Ramo-Wooldridge Corporation, Project prre 
AQUATONE 


1. This memorandum contains a recommendation submitted 
for the approval of the Director of Central Intelligence. Such 
recommendation is contained in paragraph 5. 


2. Contract No. A-103 provides for the services of engineers 
and technicians trained by The Ramo-Wooldridge Corporation in the 
operation, evaluation and maintenance of Systems No. 1, 2, 3, hy 
and 5 at places outside the continental limits of the United States. 
The contract covered the period through 31 December 1957 and allo- 
cated a total of for the period 1 July 1956 through 
30 June 1957, and for the period 1 July 1957 through 
31 December 1957. All of the above funding was from AQUATONE 
dollars with the exception of [J 1957 como funds which is 
included in the above amount. , 


3. This Amendment No. 1 extends the period of performance 
through 30 June 1958 and allocates an additional Fiscal 
Year 1958 AQUATONE funds, and covers a MMMM overrun against 
1957 AQUATONE funds, which has not previously been covered by 
formal contractual amendment. Funds were set aside during Fiscal 
Year 1957 to cover expected overruns and accordingly, are available 
to cover this item. The Amendment also provides for 
Fiscal Year 1958 funds for the Office of Communications under 
allocation and obligation authority No. 1100. 


k. Certification of funds for this contract will be handled 
under the procedure approved by the Director of Central Intelli- 
gence on 15 December 1956, which in effect, results in all 10(b) 
expenses involving issuance of Treasury Checks being accumulated 
in a separate account within the Finance Division. The amounts 
in this account will be periodically scheduled for certification 
of the vouchers by the Director. This procedure eliminates the 
necessity for a separate certification of authority under Section 
10(b) of Public Law 110, 8lst Congress, for each contract. 
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5. Approval of Amendment No. 1 to Contract No. A-103 and 
execution thereof on behalf of the Agency by the authorized 
Project Contracting Officer is recommended. 25X1A 


RICHARD M. BISSELL, JR. 


25X1A Project Director 


295X1A 


25X1A 


ee ee 
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SAPC-20518 
Copy 4 of 4 


kh November 1957 


MEMORANDUM FOR THE RECORD 


SUBJECT: Amendment to Concurrence Memorandum, dated 
3 September 1957, for Definitizing Contract 
No. A-103 with The Ramo-Wooldridge Corporation, 


Project ee | (AQUATONE ) 


1. This memorandum contains a recommendation submitted 
for the approval of the Project Director. Such recommenda- 
tion is set forth in paragraph 7. 


2. The original concurrence memorandum dated 3 Septem- 
ber 1957 was approved by the Project Director. Subsequent 
thereto the Contractor has proposed some six changes, and 
it becomes necessary to od of 1957 Office of Com- 
munications Funds to cover additional services of engineers 
and technicians. By coneurrence to this memorandum the 
Project Comptroller signifies that sufficient funds are 
available for this additional obligation. 


3. The following Contractor's proposed changes have 
been made in the contract: 


a. Transportation - Part I, paragraph c, has been 
eliminated and reference made to Article 21 
of the General Provisions. 


b. Privileges - Part I, paragraph g. The employee 
is to be paid a reasonable per diem directly by 
the Government in the field. 


4. By letter the Contractor is being advised on the 
other points raised in his letter. The most controversial 
item denied concerns Part VI = Capture and Detention Article 
where the Contractor feels the full overseas rate should be 
paid under the article rather than the determination of a 
Federal Security Administrator as provided for presently in 
the proposed contract. 


5. The Technician rate for the Second Half of 1957 was 
adjusted to include the full bonus. This was required 
inasmuch as the Contractor was unable to obtain the desired 
personnel at the lower rate. 
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6. Certification of funds for this contract will be 
handled under the procedure approved by the Director of Central 
Intelligence on 15 December 1956, which in effect results in 
all 10(b) expenses involving issuance of Treasury Checks being 
accumulated in a separate account within the Finance Division. 
The amounts in this account will be periodically scheduled for 
certification of the vouchers by the Director. This procedure 
eliminates the necessity for a separate certification of auth- 
ority under Section 10(b) of Public Law 110, 81st Congress, 
for each contract. 


7. Approval of Contract No. A-103 and execution thereof 
on behalf of the Agency by the authorized Project Contracting 
Officer is recommended. 


~~ 
25X1A 
25X1A ect Contracting Officer 
25X1A We @Ffect Per diem aibbacsemed? 
eat Ne Persone ae 
) A! Zit d’ ein ¢ is 
25X1A wine Fe? ene instaletic 
od 
25X1A 


Approval requested in 
Paragraph 7%, granted. 


295X1A 


RICHARD M. BISSELL, JR. 
Project Director 


Z weBie 
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3 September 1957 ie 
MEMORANDUM FOR THE RECORD 


SUBJECT: Concurrence in Definitized Contract No. A-103 with 
The Ramo-Wooldridge Corporation = Project : 
( AQUATONE ) é 


1. This memorandum contains a recommendation submitted for 
the approval of the Project Director. Such recommendation is set 
forth in paragraph 5. 


2. Letter Contract No. A-103, as amended, provides for the 
services of engineers and technicians trained by the Ramo=-Wooldridge 
Corporation in the operation, evaluation and maintenance of various 
systems at places outside the continental limits of the United 
States. This Letter Contract, as amended, obligated REE of 
1957 AQUATONE Funds, MM of 1957 Office of Communications Funds 
end QJ of 1958 AQUATONE Funds. 


3. The definitized contract fixes the man-month rates from 
inception to 31 December 1957, and adds an additional MM of 
1958 AQUATONE Funds. By concurrence to this memorandum the Project 
Comptroller signifies that sufficient funds are available for this 
additional obligation. 


4, Certification of funds for this contract will be handled 
uncer the procedure approved by the Director of Central Intelligence 
on 15 December 1956, which in effect results in all 10(b) expenses 
involving issuance of Treasury Checks being accumulated in a separate 
account within the Finance Division. The amounts in this account will 
be periodically scheduled for certification of the vouchers by the 
Director, This procedure eliminates the necessity for a separate cer- 
tification of authority under Section 10(b) of Public Law 110, 8lst 
Congress, for each contract. 


5. Approval of Contract No. A-103 and execution thereof on 
behalf of the Agency by the authorized Project Contracting Officer 


- 


is recommended. 


Contracting Officer 


Ses 25X1A 


Approval requested in 


gt Comptroller |/ 
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25X1A 


295X1A 


29X1A 
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CENTRAL INTELLIGENCE AGENCY 


CONTRACTING OFFICER'S 
DETERMINATIONS AND FINDINGS 


AUTHORITY TO NEGOTIATE CONTRACT 


The Central Intelligence Agency proposes to enter into a con- 
tract with The Ramo-Wooldridge Corp., Los Angeles, California, for 
services of engineers and technicians trained by the Contractor in 
the operation and maintenance of electronic systems outside the 
United States, 


I hereby find that this procurement, Project al is 
estimated to cost and is chargeable as foilows: 


Fiscal 
Eraject Year. Amount 
Aquatone 1957 
1958 
Office of Commo 1957 
Total 


The contract covers the services of engineers and technicians trained 

by the Contractor in the operation and maintenace of electronic 

systems outside the continental limits of the United States, I also 

find that this procurement is in the interest of National Defense and 
that it will be certified by the Director of Central Intelligence in 
accordance with procedure approved by the DCI on 15 December 1956, to 

be for objects of a confidential, extraordinary and emergency nature 

and therefore within the purview of procurement authority of the Agency 
as stated in Section 10(b) of Public Law 110, Slst Congress. Procurement 
by formel advertising of the services called for by the proposed Contract 
4-103 would result in public disclosure of the nature and character of 
such maintenance and would thereby jeopardize the security classification 
of this project. 


I hereby determine, as Contracting Officer for this contract, that 
the necessity and authority for negotiation of this contract have been 
adequately documented by proper Agency authority, and that the proposed 
contract must necessarily be negotiated without formal advertising. 


PCS/DCI:HL:bas (9/11/57) 
Distribution: 
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8 duly 1957 
MEMORANDUM FOR THE RECORD: 
SUBJECT: Amendment No. 2 to Letter Contract No. A103 
25X1A with the Ramo-Wooldridge Corporation - Project 


(AQUATONE ) 


1. This memorandum contains a recommendation submitted for 
the approval of the Director of Central. Intelligence. Such recom- 
mendation is contained in paragraph 6. 


2. Letter Contract No. A-103, as amended, provides for the 
services of engineers and technicians trained by the Ramo-Wooldridge 
Corporation in the operation, evaluation and maintenance of Systems 
Nos. 1, 2, 3, 4, and 5 at places outside the continental limits of 
OBX41A the United States. 

3. An amount not to exceed Aa was obligated under Letter 
Contract No. A-103 and Amendment No. 1 thereto from Fiscal Year 
1957 AQUATONE funds to cover work and services for the period 
1 July 1956 through 30 June 1957. 

25X1A 

hk, This Amendment No. 2 extends the period of performance 
through 30 June 1958 and allocates an additional Pere, subject 
to the availability of Fiscal Year 1958 funds. The Comptroller 
will formally record this obligation when the 1958 AQUATONE funds 
are made available. An additional amount may be allocated later 
in the year if required. 


wer 5. This contract will be handled under the procedure approved 
by the DCI on 15 December 1956, which eliminates a separate certi- 
ee from the DCI under authority of Public Law 110, Section 
10(b). 


6. Approval of Amendment No. 2 to Letter Contract No. A-103 
25X1A and execution thereof on behalf of the Agency by the authorized 
Project Contracting Officer is recommended. 


25X1A RICHARD M. BISSELL, JR. 
SA/PC/DCL - Project Director 

25X1A 

25X1A 


25X1A 
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2h June 1957 
MEMORANDUM FOR THE RECORD: 


25X1A SUBJECT: Amendment No. 1 to Letter Contract No. A+103 with the 
Ramo-Wooldridge Corporation - Project [J (AquaTove) 


1. Letter Contract No. A-103 provides for the services of en- 

gineers and technicians trained by the Ramo-Wooldridge Corporation 

in the operation, evaluation, and maintenance of Systems Nos. 1, 2, 

25X1A 3, 4, and 5 at places outside the continental limits of the United 
States. 


2. An amount not to exceed ME a2 obligated under Letter 
Contract No. A-103 from Fiscal Year 1957 AQUATONE funds to cover 


work and services for the period 1 July 1956 through 30 Jume 1 

The Contractor has indicated that an additional amount of 

25X1A of 1957 funds is required to fund this contract through 30 June 1957. 
Amendment No. 1 adds this amount of AQUATONE funds to this contract. 
Coneurrence below by the Comptroller will signify that funds are 


available. 
25X1A 
3. It is known that part or possibly all of the aforementioned 
MEME: s for System II tech reps. The Contractor was requested on 
May 29 to furnish a breakdown covering Office of Communications tech 
reps but it has not been received to date. It is recommended that 
AQUATONE funds be added at this time, with the Office of Communica- 
tions replacing with their funds as soon as possible. 
4. Approval of Amendment No. 1 to Letter Contract No. A-103 
and execution thereof on behalf of the Agency by the authorized 
—_ Project Contracting Officer is recommended. 
UY 25X1A 
25X1A SHANGES 10: TS § °2e 
NEXT REVIEW DATE: Contracting Officer 
AUTH: - HE 70-2 
_L1Oes6 
25X1A O5X1A 
25X1A Approval requested in 


paragraph 4, granted. 


é eral “Counsel 


RICHARD M. BISSELL, JR. 


SA/PC/DCI - Project Director 
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25X1A 
The inner will te marked: “Ta be epened by 
25X1A only." 
| KPPRED: 
: a 
safre/ocr ~ 
oP /tes 
Orig. - 


Gamers: Cow, 5. = 
Approved For Release 2002/0 nie orhemappemra 1 
zs a sa 
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1. Interim and final vouchers subaitted by the Rame-Wooldridce 
Cerperation will be certified by the SA/PC/ICI end by the Comptroller. 


2, Interim and final voucuera submitted by the Rano-Mooldridce 
Corperation will be approved and certified by the Contracting Officer. 


on ips grape Revenant ae vieg trp ctcdad grr pitty 
paekag the potions res contract number and invoice (vousher} susber(s} 
for waien the check ig in payment. Project be advised 
ty Ana Matera Osten Gc ib ioe 


4. Ghecke will be tranmaitied to the Ramo-wooldridge -orperation 
in double envelope, The outer exvelops will be addressed to: 


25X1A 


The return address will read: 


25X1A 
25X1A 
evi i996 
eer i. ae 3 
Sa/PC/DCI ~ Project Director 


WP/eam (5 Ney. sae 25X1A 


Approved For Release ae A CIA- Ror veenael69080002001s 1 
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SAPC 9h29 
25 September 1956 


MEMORANDUM FOR THE RECORD 


SUBJECT: Concurrence In Letter Contract No, A-103 With The Ramo=- 25X1A 
Wooldridge Corporation - Project (AQUATONE) 


1. This memorandum contains recommendations submitted for approval 
= of the Director of Central Intelligence. Such recommendations are set 
forth in Paragraph 5. 


2. Letter Contract No. A-103 provides for the services of engineers 
and technicians trained by The Ramo-Wooldridge Corporation in the opera~ 
tion, evaluation, and maintenance of System No's 1, 2, 3, and at places 
outside the continental limits of the United States. 


25X1A 
3, Pending negotiations and execution of the definitive contract 
25X1A the Letter Contract obligates an amount not to CoE of Fiscal 
Pe Year 1957 AQUATONE funds chargeable to Project It is expected, 


however, that an additional MMMM may be required wider the definitive 
25X1A contract to cover services through 30 June 1957. An authorization docu- 

ment in the amount of BEEBE is attached hereto for the signature of 
the Director of Central Intelligence. 


eer’ hyo The type of definitive contract contemplated is a man-month rate 
for each category of personnel being provided by the contractor, such 
rates to include salaries, indirect costs and profit as negotiated. Other 
costs, as necessary to be incurred, will be reimbursed on a direct cost 
basis. The Letter Contract provides for renewal at the option of the 
Governnent for Fiscal Year 1958. 


S, Approval of Letter Contract No. A-103 and execution thereof on 
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behalf of the Agency by the authorized Project Contracting Officer is 
recomended, It is also recommended that the necessary authorization 
document be approved. 


25X1A 


RICHARD M. BISSELL, JR. 
Sa/PC/DCI - Project Director 
25X1A 


CON CURRENCE : 


cay de eneral Counse 


Approvals requested in Paragraph 
5 granted 


25X1A 


idk, 
aah a 
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mee ree 
SAPC 9ih2 
25 September 1956 
25X1A sAJECT : Contract ~103 With Ramo-Mooldridge Corporation 
Project (ACUATONE) 


In accordance with the provisions of Section 10 (b) ef Public Lay 
120, Bist Congress, approved 20 June 1949, I certify that sums expended 
under Contract No. A~103 in the amounta the aggregate of which will not 


— exceed (MMare necessary for objects of a confidential, extraor 


Ginary and emergency nature and are properly chargeable to anpropria- 
tion 2176889, as 
25X1A 
25X1A 
CON CURMENCES ¢ 


Distribution: 
= - Comptroller 


25X1A ; an CF, 
; 2 aang ‘ he 3 ow 


tee 
fice 
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